362m Conaress, SENATE. Ex. Doc. 
1sé Session. i { No. 57... 
REPORT | 
SECRETARY OF THE INTERIOR, 


In answer to w resolution of the Senate calling for copies of all bids for, 
and of contracts entered into for, fitting up the saloons of the east and 
west wings of the Patent Office with model-cases and galleries. 


June 15, 1860.—Read and ordered to lie on the table. 
Juxx 20, 1860.—Motion to print referred to the Committee on Printing 
June 22, 1860.—Report in favor of printing submitted, considered, and agreed to. 


Derparrment or wwe [yrertor, 
June 15, 1860. 

Sm: In compliance with the resolution of the Senate, adopted 
June 8, 1860, calling for ‘copies of all bids for, and of contracts 
entered into for, fitting up the saloons of the east and west wings of 
the Patent Office with model-cases and galleries, with a statement of 
the amount of appropriations made for fitting up each saloon, and the 
amount paid for the same, giving copies of the measurers’ bills in each 
case, and specifying particularly the quantity of iron castings used 
and the price paid per pound therefor; also the quantity of other iron 
work, and the price paid per pound or foot; and, also, whether any 
part of the fitting up of said saloons was given out without receiving 
bids therefor, and, if so, what portions were so given out, by whom 
and to whom given out, and what amount was paid for the service,’’ 
I directed the Commissioner of Patents to prepare a statement of the 
facts. 

This report was made yesterday, and I have now the honor to 
transmit a copy of the same, with the accompanying documents, for 
the information of the Senate. f 

With great respect, your obedient servant, 

J. THOMPSON, 
Secretary. 
Hon. J. C. Breckryripar, 
President of the Senate. 
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Unirep States Parent Orrice, 
Washington, June 14, 1860. 

Sir: I respectfully submit the following statement, with the accom- 
panying papers, in answer to the resolution of the Senate of the 8th 
instant : 

The appropriation made by Congress for ‘‘furnishing the rooms of 
the new (east) wing of the Patent Office building with furniture, and 
providing the saloon therein with cases for models’’ was approved on 
the 31st of May, 1854, amounting to forty-five thousand dollars; an 
additional appropriation of fifteen thousand dollars was made 3d of 
March, 1855; in all amounting to sixty thousand dollars; of which 
the sum of sixteen thousand dollars was used to reimburse the patent 
fund what had previously been used for furnishing the rooms of that 
wing; leaving the sum of forty-four thousand dollars. 

The copies of the bills paid for the east wing show an excess of one 
hundred and sixty-three dollars and sixty-seven cents, which was 
charged to the patent fund. 

The appropriation for the “‘west wing’’ was made 3d March, 1857, 
amounting to the sum of fifty thousand dollars, of which the sum of 
thirty-seven thousand six hundred and thirty-one dollars and twelve 
cents only has, as yet, been expended. 

No special ‘‘contracts’’ were entered into for the necessary work 
and furniture in either the east or west wings, whilst, at the same 
time, agreements were made with Janes, Bebee & Co. for the heavy 
expenditures for the iron work, and with Henry 8. Davis for the chief 
part of the carpenters’ work, in both saloons; copies of the offers made, 
and the agreements entered into in this connection, are also annexed. 

It will be at once perceived, by reference to Janes, Bebee & Co.’s 
bills, that most of the iron work was not paid for by the foot or pound, 
the agreement having been for a stipulated price for each ‘‘case,’’ ac- 
cording to plans and drawings furnished to them. 

For that portion, however, which was furnished by weight, amount- 
ing to 48,186 pounds, the sum of six cents per pound was paid, and 
for the railing, measuring 2,159 feet, the sum of $1 10 per foot was 
allowed; besides, there were five sets of iron stairs, for which the sum 
of three hundred and seventy-five dollars per set was paid. 

In the same manner agreements were made for all the necessary 
carpenters’ work, as per plans and drawings furnished, to be paid for 
at certain stipulated reductions from the measurers’ prices. 

That portion of the work for which no special written agreements 
were made was given out generally by the superintendent in charge, 
in conjunction with the Commissioner of Patents. 

Accompanying this statement, I transmit copies of all bills paid for 
expenditures in both the east and west wings, together with copies of 
offers received, and agreements entered into with sundry persons in 
connection therewith, which, it is believed, will furnish a satisfactory 
reply to all the points covered by the Senate’s resolution. 

I have the honor to be, very respectfully, your obedient servant, 

PHILIP I’. THOMAS, 
Commissioner. 
Hon. Jacos Tuompson, Secretary of the Interior. 
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PROPOSALS AND AGREEMENTS. 
Proposal of Bogardus & Hoppin, for iron cases. 


New York, July 27, 1853. 


Dear Str: We have received your favor of the 26th instant. We 
have examined the drawings and estimated that the cases will cost— 
finished, delivered, and put up at the building—two hundred and 
seventy-five dollars ($275) each. 

We are, yours, very respectfully, 
BOGARDUS & HOPPIN. 

Epwarp Crark, Isq., 

Superintendent Patent Office Building, Washington. 


Proposal of Janes, Bebee & Co., for iron cases for Patent Ofjce. 


New York, July 29, 1853. 
Sir: Having examined the drawings submitted to us by Mr. T. U. 
Walter, for the thirty-eight cases required for the Patent Office, and 
estimated their cost, we respectfully offer to execute them (exclusive 
of the Bee) in the best and most workmanlike manner, and put them 
up in Washington, complete, including every expense, for $270 each 
case. 
Very respectfully, your obedient servants, 
JANES, BEBEE & CO., 
356 Broadway, New York. 
Hon. Judge Mason, 
Commissioner of Patents. 


Agreement of Janes, Bebee & Co., for iron cases for saloon east wing 
Patent Office, October 10, 1853. 


Agreement between the United States of America, of the first part, 
by Charles Mason, Commissioner of Patents, acting under the author- 
ity of, and for and in behalf of the said United States, in the fitting 
up of the eastern wing of the Patent Office Building, and Janes, Bebee 
& Co., iron workers, of the city of New York, of the second part, 

Witnesseth: that the party of the first part being about to fit up 
the aforesaid eastern wing of the Patent Office building, to receive 
models and other government property pertaining to the Patent Office, 
will require a quantity of cases for the long room in the third story 
of the aforesaid eastern wing, and, in consequence thereof, hereby 
enters into contract with the parties of the second part, for executing, 
furnishing, delivering, and putting up the iron work of the same, ac- 
cording to the stipulations hereinafter set forth. 
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The parties of the second part, in consideration of the matters here- 
inafter referred to and set out, covenant and agree to and with the 
party of the first part, to execute, furnish, deliver, and put up, at the 
proper cost of the said parties of the second part, in the third story of 
the aforesaid eastern wing of the Patent Office building, all the iron 
work of thirty-cight (38) cases, each 14 feet long, 4 feet wide, and 8 
feet 7 inches high, according to the designs of the superintendent of 
the Patent Office building, dated July 14, 1853, and signed by the 
contracting parties ; also, two (2) cases of similar design, 14 feet long, 
8 feet wide, and 8 feet 7 inches high, with a center pilaster on each of 
the § feet faces, in addition to the two on the corners. The bases of 
Jour of the cases to be pierced between the plinths for the admission of 
heat into the room ; the hinges to be neatly fitted on the pilasters, and 
the screw-holes prepared for hanging the doors. The whole of the 
work to be done in the best manner ; all the joints and connections to 
be perfectly fitted, and the edges made square, true, and straight; and 
the whole of the forty (40) cases to be entirely completed in every part 
to the satisfaction of the party of the first part, on or before the Ist 
day of February, 1854. 

The party of the first part, in consideration of the premises, cove- 
nants, and agrees to pay to the parties of the second part, on the com- 
pletion and approval, as aforesaid, of the beforementioned forty (40) 
cases, the sum of two hundred and seventy (270) dollars for each case, 
that is to say, the aggregate sum of ten thousand eight hundred 
(10,800) dollars for the whole forty (40) cases, when finished, includ- 
ing every expense. 

rovided, however, that in case the party of the first part shall be 
of opinion that this contract is not in due progress of execution, or 
that the parties of the second part are irregular or negligent in the 
performance thereof; in such case, he shall be authorized to declare the 
same forfeited, and it shall thereupon become null, as far as it regards 
the party of the first part; and the parties of the second part shall have 
no appeal from the opinion and decision aforesaid ; and they hereby 
release all right to except to or question the same in any place or 
under any circumstances whatever; but they shall still remain liable 
to the party of first part for any damages that may have been occa- 
sioned to him by the said irregularity or negligence. 

And it is further stipulated and agreed that no member of Congress 
shall be admitted to any share or part of this contract or agreement, or 
to any benefit to arise therefrom; and this contract shall be, in all its 
parts, subject to the terms and requisitions of an act of Congress passed 
on the twenty-first day of April, in the year of our Lord one thousand 
eight hundred and eight, entitled “‘ An act concerning public con- 
tracts.”’ 

And for the true and faithful performance of all and singular the 
covenant articles and agreements, hereinbefore particularly set forth, 
the subscribers hereunto bind themselves, jointly and severally, their 
and each of their successors, heirs, executors, and administrators. 

Thus covenanted and agreed by us, the parties aforesaid, this tenth 
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day of October, in the year one thousand eight hundred and fifty-three, 


as witness their seals. 
JANES, BEBEE & CO.  fseat. 
CHAS. MASON. SEAL. 


Signed, sealed, and delivered in the presence of— 
Erastus Goopwin. 


H. S. Davis's proposals for carpenters’ work: in saloon. 


Wasutneton, Jebruary 3, 1854. 
Sm: The undersigned proposes, and will contract, to do the carpen- 
ters’ work for the large room in the Patent Office, as per plans, on the 
following terms, to wit: The framing, ceiling, and flooring to be done 
at fifteen per cent. off of measurement ; the cases, including the sash, 
at twenty-five per cent. off of measurement ; but if the sash is not in- 
cluded, the case to be done at twenty per cent. off of measurement. 
And should the office contract with me for the speedy and faithful 
fulfillment of the obligations, I will give as good security as this city 
affords, to any reasonable amount. 
Very respectfully, &c., 
H. 8. DAVIS. 
Hon. Judge Mason, 
Commissioner of Patents. 


Contract with H. S. Davis for carpenters’ work. 1854. 


Agreement between Henry S. Davis, carpenter, of the city of Wash- 
ington, of the first part, and Charles Mason, Commissioner of Patents, 
acting for and in behalf of the United States, of the second part, in 
furnishing the saloon of the east wing of the Patent Office building, 
witnesseth : 

That the party of the first part, for and in consideration of the mat- 
ters hereinatter referred to and set out, covenants and agrees, to and 
with the party of the second part, to execute, furnish, and put up all 
the carpenters’ work required for the wooden cases, and the sash for 
the iron cases, in the saloon of the east wing of the Patent Office build- 
ing, in the best manner, according to the plans of the superintendent, 
under his direction, and subject to his approval. 

The party of the second part, in consideration of the premises, coy- 
enants and agrees to pay to the party of the first part, for the afore- 
mentioned carpenters’ work, at the rate of twenty-five per cent. dis- 
count off of the regular measurement prices. 

And it is further agreed to by the parties, that payment may be 
made by the party of the second part for any portion of the work as it 
progresses, on the certificate of the superintendent, a reservation of 
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twenty per cent. being made until the work is satisfactorily completed. 
And it is hereby expressly understood and agreed to by the parties, 
that the whole of this contract shall be completed on or before the Ist 
day of June next. : 

Thus covenanted and agreed to by us, the parties aforesaid, in the 
city of Washington} this 13th day of February, 1854, as witness our 
hands and seals. 

H. 8. DAVIS.  [t. s.] 
CHAS. MASON. [n. s.] 


Signed, sealed, and delivered in the presence of— 
Epwarp CLark. 


Contract between H. S. Davis and Commissioner Mason for filing up 
cases in east saloon of Patent Office. 


Agreement between Henry 8. Davis, carpenter, of the city of Wash- 
ington, of the first part, and Charles Mason, Commissioner of Patents, 
acting for and in behalf of the United States, of the second part, in 
furnishing the saloon of the east wing of the Patent Office building, 
witnesseth : 

That the party of the first part, for and in consideration of the mat- 
ters hereinafter referred to and set out, covenants and agrees, to and 
with the party of the second part, to execute, furnish, and put up all 
the carpenters’ work required for the wooden cases in the saloon of the 
east wing of the Patent Office building in the best manner, according 
to the plans of the superintendent, under his direction, and subject to 
his approval. 

The party of the second part, in consideration of the premises, coy- 
enants and agrees to pay to the party of the first part, for the afore- 
mentioned carpenters’ work, at the rate of twenty-five per cent. dis- 
count off of the regular measurement prices. 

And it is further agreed to by the parties, that payment may be 
made by the party of the second part for any portion of the work as it 
progresses, on the certificate of the superintendent, a reservation of 
twenty per cent. being made until the work is satisfactorily completed. 
And it is hereby expressly understood and agreed to by the parties, 
that the whole of this contract shall be completed on or before the Ist 
day of June next. 

Thus covenanted and agreed to by us, the parties aforesaid, in the 
city of Washington, this 13th day of February, 1854, as witness our 
hands and seals. $ 

HENRY S. DAVIS. [1. s. 
CHAS. MASON. [L. s. 


Signed, sealed, and delivered in the presence of— 
Epwarp Crark. 


_ 


CONTRACTS FOR SALOONS OF PATENT OFFICE. tf 


J. W. Barker's proposal for carpenters’ work at saloon. 


Wasutneton, D. C., February 6, 1854. 


Sm: I will agree to do the work of the flooring and cleating at twelve 
per cent. from the measurement price; or I will do the work for 
$3,600, or work and materials for $5,300. 

The work on the cases I will do at twenty per cent. from measure- 
ment, or the whole to be done at seventeen per cent. less than meas- 
urement, or a portion of each at the same rate, (seventeen per cent. off.) 


Yours, &e., 
JAMES W. BARKER. 
Hon. ComMisstoner oF PATENTS. 


R. J. Falconer’s proposal for carpenters’ work in saloon. 


Wasutneton, February 7, 1854. 


Sm: I have examined the drawings of the work that you wished me 
to estimate for, and have come to the conclusion that fifteen per cent. 
off of measurement will be a fair deduction of the same, and I will 
agree to make the cases for twenty per cent. off of measurement. It is 
understood that all the material is to be furnished by the government, 

R. J. FALCONER. 

Mr. Mason, 

Commissioner of Patents. 


Contract of R. J. Falconer, for carpenters’ work in saloon of east wing, 
Patent Office. 1854. 


Agreement between Ralph J. Falconer, carpenter, of the city of 
Washington, of the first part, and Charles Mason, Commissioner of 
Patents, acting for and in behalf of the United States, of the second 
part, in Sicnishisie the saloon of the east wing of the Patent Office 
building, witnesseth: 

That the party of the first part, for and in consideration of the mat- 
ters hereinafter referred to and set out, covenants and agrees, to and 
with the party of the second part, to furnish, execute, and put up 
all the carpenters’ work required in the construction of the floor and 
ceiling for the cases in the saloon of the east wing of the Patent Office 
building, in the best manner, according to the plans of the superin- 
tendent, under his direction and subject to his approval. 

The party of the second part, in consideration of the premises, cove- 
nants and agrees to pay to the party of the first part, for the afore- 
mentioned carpenters’ work, at the rate of fifteen per cent. discount 
off of the regular measurement prices. 

And it is further agreed to by the parties, that payment may be 
made by the party of the second part for any portion of the work as. 
it progresses, on the certificate of the superintendent; a reservation of 
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twenty per cent. being made until the work is satisfactorily completed. 

And it is hereby expressly understood and agreed to by the parties, 
that the whole of this contract shall be completed on or before the Ist 
day of June next. 

Thus covenanted and agreed to by us, the parties aforesaid, in the 
city of Washington, this 13th day of February, 1854. As witness 
our hands and seals. 

R. J. FALCONER. [.. s.] 
CHAS. MASON.  [z. s.] 


Signed, sealed, and delivered in the presence of— 
Epwarp Crark. 


Contract with Jonathan I. Walker for lumber, saloon of east wing, 
Patent Office. 


Agreement between Jonathan T. Walker, lumber merchant, of the 
city of Washington, of the first part, and Charles Mason, Commis- 
sioner of Patents, acting for and in behalf of the United States, of 
the second purt, in furnishing the saloon of the east wing of the Patent 
Office building, witnesseth: 

That the party of the first part, for and in consideration of the mat- 
ters hereinafter referred to and set out, covenants and agrees, to and 
with the party of the second part, to furnish all the lumber required 
for the wooden cases in the saloon of the east wing of the Patent Office 
building, under the direction and subject to the approval of the super- 
intendent, as follows, viz: 


Clear Carolina flooring, free of knots, sap, and shakes, 


to hold 14 inch, when dressed, at................020008 $50 per 1,000 feet. 
Clear white pine boards (merchantable)................++ 45 per 1,000 feet. 
Clear white pine boards, clear of shakes, blue sap, and 

loose knots, for shelving ................s0scseeereeseeeee 40 per 1,000 feet. 


Clear 4x6 scantling, the best that can be procured... 35 per 1,000 feet. 


The party of the second part, in consideration of the premises, cove- 
nants and agrees to pay to the party of the first part, for the afore- 
mentioned lumber, according to the above-mentioned prices. 

Thus covenanted and agreed to by us, the parties aforesaid, in the 
city of Washington, this 10th day of March, 1854, as witness our 
hands and seals. 

JONATHAN T. WALKER. [u. | 
CHAS. MASON. [L. Ss. 


Signed, sealed, and delivered in the presence of— 
Epwarp Crark. 
Contract with Baker & Brother for glass. 1854. 


Agreement between Baker & Brother, of the city of Baltimore, 
Maryland,’ of the first part, and Charles Mason, Commissioner of 


secieaeeitenseaeee a OE 
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Patents, acting for and in behalf the United States, of the second part, 
in furnishing glass for the model and other cases for the Patent Office 
of the United States, 

Witnesseth: that the party of the first part, for and in consideration 
of the matters hereinafter referred to and set out, covenants and agrees 
to and with the party of the second part, to furnish all the glass that 
may be required for the model and other cases for the Patent Office, at 
the prices set forth and marked on the printed schedule of Baker & 
Brother, with a deduction of twenty per cent; that is, 8,000 panes, 
10x20, at twelve and a half cents per pane; and 1,400 panes, 164x 20, 
at twenty-two cents per pane, said deduction of twenty per cent. to be 
made from the prices. All said glass to be furnished at the Patent 
Office, free of breakage ; all to be of first quality, perfectly straight, 
free from blisters, stains, smoke, inequalities, and imperfections of all 
kinds ; all subject to the inspections of the superintendent of the build- 
ing of the Patent Office. One half of said glass to be delivered on or 
before the first day of April, eighteen hundred and fifty-four, and the 
balance when wanted. 

This contract covenanted and agreed to by the undersigned, in the 
city of Baltimore, on this twentieth day of February, eighteen hundred 
and fifty-four, as witness our hand and seal. 

BAKER & BROTHER. [seat.] 


Signed, sealed, and delivered in presence of— 
Wa. Srear,. 


Proposal of W. De Lamano in relation to graining. 


New York, October 24, 1854. 

I propose to do all the graining of outside of cases in saloon of east 
wing of the Patent Office building, also ceiling of gallery, and give 
the same one coat of varnish, for the sum of $800, the work to be done 
according to specimens furnished by me ; the whole work to be subject 
to the approval of the Commissioner of Patents and the superintendent 
of the building. 

Respectfully, 
WM. DE LAMANO, 
468 Broadway, New York. 
ComMissIoNER OF Parents. 


D. Finch & Son’s proposal for painting and glazing in saloon. 1854. 


We will glaze all the glass to be glazed in the cases for the new wing 
of the Patent Office, including the materials for the same, exclusive of 
the glass, for six (6) cents per light. ~ 

We will also paint the same, three good coats paint, for fifteen (15) 
cents per yard. All to be done in the best manner. 

Very respectfully, yours, 
D. FINCH & SON. 

Hon. Cuas. Mason, 

Commissioner of Patents. 


ad 
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Wickersham’s proposal for railing for gallery of saloon. 


New York, June 26, 1854. 

Dear Sm: Mr. Edward Clark, architect, left with me the plans of 
the railing for the United States Patent Office, desiring that I should 
send you an estimate for the construction and putting up of the desired 
amount of railing, at so much per lineal foot. The length of the 
whole, as I understand is about 1,200 feet, made of 1}-inch tubing 
(outside measure) including— 

194 cast-iron posts. 
32 cast-iron sockets at M. pillars. 
80 cast-iron sockets at cases. 

The price for the above will be: Made of plain pipe, at $1 per lineal 
foot; and of polished pipe, ut $1 12} per lineal foot. The polished pipe 
will look better and more workmanlike in finish. If any additional 
posts are wanted, price will be $2 each; for each one deducted, $1 75 
will be allowed. [am confident I can make you a neat and substan- 
tial job, and would be much pleased to receive the order. 


Yours, &e., 
J. B. WICKERSHAM. 
Hon. C. Mason, 
Commissioner United States Patent Office, Washington. 


Janes, Bebee & Co.’s proposal for railing for gallery of saloon. 


New York, June 27, 1854. 


Sm: Having examined the drawings submitted to us by Mr. Clark 
for the railing required for the Patent Office and estimated the cost, we 
respectfully offer to execute the same, in the very best and most work- 
manlike manner, and put the same in its place in Washington, includ- 
ing all and every expense, for one dollar and ten cents per running 
foot, ($1 10,) including one coat of paint. ; 

Very respectfully, yours, 
JANES, BEBEE & CO. 

Hon. Judge Mason, 

Commissioner of Patents. 


P.S. By request of Mr. Clark, we this day return the drawings, 
directed to you. 


Contract between H. S. Davis and Honorable J. Holt, Commissioner of 
Patents, for carpenters’ work in west saloon of Patent Office. 


Agreement between Henry S. Davis, carpenter, of the city of Wash- 
ington, of the first part, and Joseph Holt, Commissioner of Patents, 
acting for and in behalf of the United States, in consumating a con- 
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tract heretofore made by his predecessor the Hon. Charles Mason, of 
the second part, for furnishing the saloon of the west wing of the 
Patent Office building, 

Witnesseth: that the party of the first part, for and in consideration 
of the matters hereinafter referred to and set out, covenants and agrees, 
to and with the party of the second part, to execute all the carpenters’ 
work required for the cases and gallery in the saloon of the west wing 
of the Patent Office building, in the best manner, according to the 
plans of the superintendent, under his direction, and subject to his 
approval. 

The party of the second part, in consideration of the premises, cove- 
nants and agrees to pay to the party of the first part, for the afore- 
mentioned carpenters’ work, at the rate of forty per cent. discount off 
of the regular measurement prices for the sash, thirty-five per cent. 
discount for the cases, and thirty-three and one third per cent. dis- 
count for the gallery. And it is further agreed to by the parties, 
that payment may be made by the party of the second part for any 
portion of the work as it progresses, on the certificate of the superin- 
tendent ; a reservation of twenty per cent. being made until the work 
is satisfactorily completed. 

And it is hereby expressly understood and agreed to by the parties, 
that the whole of this contract shall be completed on or before the Ist 
of June, 1858. 

Thus covenanted and agreed to by us, the parties aforesaid, in the 
city of Washington, this 6th day of November, 1857, as witness our 


hands and seals. 
H.S. DAVIS. — [sean. 
J. HOLT, | SEAL. 
Commissioner. 
Signed, sealed, and delivered in presence of— 
L. T. Suucert. 


Crry or WASHINGTON, 
November 5, 1857. 
Dear Sr: Your favor of the 4th is received, and we reply. We 
agree to furnish 15,000 feet (or as much more as you may require) of 
5-4 Carolina flooring, of the best quality, clear of sap, knots, and 
shakes, delivered at G and Ninth streets, subject to such inspection as. 
you may appoint, at the rate of forty-five dollars per thousand feet. 
I remain, very truly, your obedient servant, 
FITZHUGH COYLE & BRO. 
Epwarp Criark, Esq., 


Superintendent Patent Ofice Building. 


Wasninaton, December 23, 1857. 
Sm: In answer to your favor of yesterday, would say that I will 
furnish the glass required for the Patent Office, best quality Ameri- 
can, say— 
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10,000, 94x20, at 15 cents per light ; 
800, 163 x 20, at 27 cents per light ; 
Subject to a discount of twenty per cent., which is the same price at 
which the manufacturers furnished the glass for the east wing of the 
Patent Office. I agree to deliver it at the building free of charge, 
when in the other case freight was paid by the department. 
Very respectfully, your obedient servant, 
Z. D. GILMAN. 


Mr. Epwarp Crank, 
Superintendent Patent Office Building. 


I will be perfectly willing to furnish whatever other glass that may 
be wanted at pro rata prices with above. 
“i. D. Ge 


Wasurxeton, D. C., July 14, 1858. 


Estimate of John 8. Finch for the glazing and painting of the cases 
in the saloon in the west wing of the United States Patent Office, as 
follows : 

I will carefully sprig and glaze all the glass, in the very best man- 
ner, (all sizes included,) for four (4) cents per light, furnishing every- 
thing except the glass. 

Paint all the wood and iron work about cases and ceiling to gallery, 
that is to be painted, with best white lead and oil, for five (5) cents 
per yard, per coat. 

For painting with best French zinc, five (5) cents per yard, per coat. 

For painting with the best enameled zinc, white, (same as cases in 
east wing saloon,) eight (8) cents per yard. 

All the work to be well puttied up and smoothed ; glass well cleaned. 

The above work will be executed promptly in the best manner, and 
with the very best quality materials. 

Respectfully submitted, 
JNO. S. FINCH. 

Hon. Jos. Horr, 

Commissioner of Patents. 


Wasuinaton, July 15, 1858. 


I propose to paint and glaze the cases, &c., at the United States 
Patent Office, as follows: 

To paint, with any plain color, three coats, without varnishing, for 
15 cents per yard. 

To paint with three coats plain color, (hard,)—7. e. mixed with 
nearly all spirits and Japan, and after to receive a thick and flowing 
coat of varnish, at 20 cents per yard. ~~ 

To paint with two coats of paint, (suitable for graining of imitation 
of oak,) to be grained, and a thick and flowing coat of varnish, at 40 
cents per yard. 

To glaze the various sizes of glass, and furnish putty, well bedded 


—. 
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and sprigged, at 6 cents per light; this is merely for the work, except 
putty, the department furnishing the glass. 
J will furnish the paint of the best quality, and execute the work in 
the best manner, for the above proposed prices. 
C. P. SENGSTACK. 


Wasurneton, July 15, 1858. 
I propose to do the painting of the cases in the west wing of the 
Patent Office, at the following rates of prices: 
One coat of paint, at 7 cents per yard. 
Two coats of paint, at 15 cents per yard. 
Three coats of paint, at 20 cents per yard. 
One coat of gloss, at 11 cents per yard. 
Two coats of gloss, at 22 cents per yard. 
The glazing, 4 cents per light, including putty and sprigs. The 
material used to be of the best quality. 
ROBERT McLEAN. 


Mr. Horr. 


Wasurineton, D. C., July 17, 1858. 
Resprcrep Sm: In accordance with a request from Mr. E. Clark, I 
make the following proposition for the painting and glazing the cases 
of the west wing of the Patent Office Department: 
For the glazing, 2 cents per light—putty and sprigs furnished by 
myself. 
For painting in lead, per coat, per square yard, 54 cents. 
For painting in zinc polish, per coat, per square yard, 7 cents. 
The work to be executed in a workmanlike manner and to the satis- 
faction of the superintendent. 
Respectfully, your obedient servant, 
GEORGE H. VARNELL. 
Hon. Joseru Horr, 
Commissioner of Patents. 


Wasurnaton, D. C., July 19, 1858. 

Sir: I propose to paint, glaze, and polish the cases on the fourth 
floor of the west wing of the Patent Office, with the best materials, and 
in the best workmanlike manner, at the following prices: 

Put on two coats of lead for 14 cents per yard. 

Put on two coats of polish for 19 cents per yard. 

To furnish putty and glaze the glass for 5 cents per light. 

J. W. EARP 
Mr. E. Crark, Architect. 
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‘I will paint the cases in the west wing of the Patent Office, now in ~ 


course of erection, in the following manner, viz: 

Four coats of best French white zinc, enameled with best Demar 
varnish, with liquid hardening, in the very best workmanlike manner, 
for 18 cents per yard. 

I will glaze all the glass, in the best manner, at 14 cents per light, 
the government furnishing glass and putty, or I furnish putty and 
glaze, at 17 cents per light. 

If any oil graining in oak is to be done, I will do it at 30 cents per 


yard, and furnish all materials. 
JOHN M. SEELEY, 


No. 412 Twelfth street. 
Hon. Josep Horr, 
Commissioner of Patents. 


I refer you to my recommendations on file in your department, or 
the Secretary of the Interior, for my qualifications to do the work— 
transferred from the Navy Department to your department by the 
Secretary of the Navy. 

J. M. 8. 


P.S. French zinc is far-preferable to American. 


‘Wasuineton Crry, D. C., July 19, 1858. 
Dear Sr: I will do the painting and glazing of the cases now being 
put up in the west wing of the Patent Office at the following named 
prices : i 
Two coats plain painting, at 103 cents per yard. 
Three coats plain painting at 144 cents per yard. 
Two coats glossed painting, at 16 cents per yard. 
Furnish putty and glaze sash for the same, 10 cents per light. 
I have the honor to be, yours respectfully, 
G. E. KIRK. 


Hon. Joseru Horr. 


Wasuivaton Crry, D. C., July 20, 1858. 


Sm: I beg leave to submit the following estimate for executing the 
painting and glazing required for the new work now in progress in 
the United States Patent Office: 

I will glaze in the glass, furnishing tins and putty, for 34 cents per 
light. 

White lead paint, one coat, at 5 cents per square yard. 

White lead paint, two coats, at 7 cents per square yard—making 12 
cents per square yard for the two coats of white lead paint. 

White zine or enameling, for one coat, at 6 cents per square yard. 


me 
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White zinc or enameling, for two coats, at 4 cents per square yard— 
making 10 cents per square yard for two coats of enamel. 
All of the materials to be furnished by me to be of the best quality. 
Respectfully, yours, &c., 
JOHN H. PEAKE. 
Hon. Josern Horr, 
Commissioner United States Patent Office. 


N. B. If it would be more satisfactory, I will do the painting and 
enameling at the regular measurement prices, deducting 24 per cent. 
from bills. 


EAST WING. 
Voucher No. 1, dated May 12, 1854. 


ComMIssIonrR oF Parents To J. T. Watker, Dr. 


11,799 feet 8-4 merch., 44 Cents..........cssseeeeeeeeeesee essen res $530 95 
1,845 feet 4-4 merch., 5 Cents.......:eceeeseeeeseeeeeeseneeeenees 92 25 
592 feet 5-4 best yellow pine, 4 Cents..........ceceeeeeeeeeees 23 68 
15,445 feet 4-4 s. culls., 4 COMts........scseeeesseeeeepeceneeeeees 617 80 
FLOUIIN Fee ecm rates de siesses ssedeicereeneteesnensinss enslaslsetnenessnens 14 00 
$1,278 68 


Apri 7, 1854. 
The undersigned certifies that he has received the above amounts of 
lumber for the use of the Patent Office. 
H. 8. DAVIS. 


The above bill corfect, the lumber being used for cases in model 
room. 
EDWARD CLARK, 
Pay—S. T.S. Architect Patent Ofice Building. 


Wasuineton, May 6, 1854. 


Received of the Commissioner of Patents one thousand dollars on 
account of the above bill. 
$1,000. JONATHAN T. WALKER. 


Wasureton, May 12, 1854. 


Received two hundred and seventy-eight dollars and sixty-eight 
cents, in full for the above account. 


$278 68. JONATHAN T. WALKER. 
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Voucher No. 2, dated June 16, 1854. 


Unirep States Patent Orrice to E. J. Cuurcu, Dr. 
To 11,168 feet white pine lumber, (200 long pieces for saloon 
east wing,) sawing, freight, &c., at 4 cents per foot........ ~ $446 72 
Received payment, 
E. J. CHURCH. 


June 16, 1854. 
The above is correct. 
EDWARD CLARK, 
Superintendent Patent Ofice Building. 


Voucher No. 3, dated June 30, 1854. 


Hon. Cartes Mason, Conmissioner oF Parenrs, 
To R. J. Fatconer, Dr. 
For the following carpenters’ work in constructing the gallery floor, 
paneled ceilings, and six cases under the ends of gallery of the saloon 
of the east wing of the Patent Office building, viz: 
For 9,4524 feet sup. of mill dressed 5-4 flooring, laid, at 2 


(ELL Brann cB aC ERE GEC OSCE EICOCISCLE CHO e cc TAC SIE CEE Da CSREES POn emer $189 05 
For 933 feet of molding and nosing to front S=s4.......003- 16 80 
For 36 feet of mitered returns, ¢— Lceecweseneecusesnccnnue cmon se 
For 64 feet nosing and scotia at well-holes, at 10 cents, $6 40; 

60 knot holes patched, at 124 cents, $7 50............0cc005 13 90 
For 9,332 sup. feet 4-6 dressed framing to gallery floor, and 

paneled and moulded ceiling, including glue joints, at 

DAMCOUUS Siena cease saiiscle oo fines Sea ee evsloeue obates cestoee scenes hues 3,172 88 
For 32 columns fitted to, at 20 cents, $6 40; 32 miter joints, 

MUBLOLCENTS SSE) cansccrnc ees wcsssocveas cross aces Coste oeseane cise 9 60 

3,462 23 

Deduct from above, per agreement, 15 per cent............ 519 33 

2,942 90 
For 465 lineal fect # framed open molding and 

rebated pilasters to cases, at 22 cents............ $102 30 
For 1923 sup. feet 8-4 opened rebated and framed 

frieze gatr20 Cente erie mer ret sccs.c rsscecte cs 38 50 
For 1753 plain 8-4 base, at 10 cents, $17 55; 

180 4% feet of cornice, at 25 cents, $45 20...... 62 75 
Por 62 feet molded caps, at 35 cents, $21 70; 

62 plain plinths, at 124 cents, $7 78............ 29 45 
For 832 sup. feet cased 4-4 shelving and ceiling, 

PABLO ICON ORES. bars niissesiscinceas cones aeescenta ts sasceaiscantce 83 20 


For 419 lin. feet tongned, grooved, and glued 
joints to ceiling, at 6 cents...............secceseee 25 14 
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For 1362 lin. feet clamps, tongued, grooved, and 

glued on ceiling, at 2 Ocents.......0............ eee $27 35 
For 503 feet molded rebate stuff, at 4 cents..... 20 12 
For 210 dressed rails and bearers, at 4 cents, 

$8 40; 54 brackets, at 124 cents, $6 75....... 15 15 
For 432 lights 10 x 20 folding and single franked 

OG gash; atiSducentsic. 0b sccesee eee ee 146 88 
For 82 lights 114 x 20, at 36 cents, $11 52; 13 

lights 14 x 20, at 38 cents, $4 94............... 16 46 


For 32 lights 16 x 20, at 40 cents, $12 80; 206 
feet knuckle joints to do., at 8 cents, $16 48.. 29 28 « 
For 327 lin.* feet rebated and beaded joints to 


folding sash’ at 4/Cents:....c0.coccovsecetsetesneeers 13 08 
For 426% lin. feet mitered joints to angles of 
CASES AU AMCCIIBS oreneenerconecsscrecnscvenettess steer 17 063 
For 36 pairs but hinges put on, at 25 cents, 
$9; 56 metal buttons, at 6 cents, $3 36....... 12 36 
For 18 case locks with flush plates, eseutcheons, 
CP IES (09) U8 bactiacogoodiocapne Soe Jer peso gG Amun Bene 5 04 
644 123 
Deduct, per proposition, from case work 20 per 
(OE ean anc SOE HIQNOUE. ODT EH AaB REO 128 82 


$515 30% 
3,458 20% 


We hereby certify that we have examined and measured the fore- 
going work embraced in the foregoing statement, and that it is correct. 
JOHN C. HARKNESS, 
EDWARD CLARK, 


Sworn Measurers.— 


Wasurneton, June 30, 1854. 
Received of C. Mason, Commissioner of Patents, the sum of three 
thousand four hundred and fifty-eight dollars and twenty cents in full 
for the within account, being for work done in fitting up the east wing 
of the Patent Office building. 
$3,458 20. R. J. FALCONER. 


Voucher No. 1, dated July 3, 1854. 


Wasuryeton, July 3, 1854. 


Unirep States Parent Orrice, to Sarau Penn, Dr, 
Oct. 13. To making 68} yards Brussels carpeting, at 124 cts. $8 56 
19. To making 744 yards tapestry carpeting, at 124 cts. 9 31 
To making 65% yards Brussels carpeting, at 124 cts. $8 20 
To making 69 yards Brussels carpeting, at 124 cts. 8 62 
21. To making 714 yards Brussels carpeting, at 124 cts. $8 93 


Ex. Doc. 57 2 


Nov. 3 
Dec. 13 
22 


1853 


March 22. 
28. 
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. Tomaking58 yards ingrain carpeting, at 10 cts. 
. Tomaking 86} yards ingrain carpeting, at 10 cts. 
. To making 854 yards Brussels carpeting, at 124 cts. 


To making 60 yards three-ply carpeting, at 10 cts. 
To making 544 yards three-ply carpeting, at 10 cts. 
Binding 258 yards carpeting, at 10 cts 
Making twelve desk covers, at 25 cts 


Pay—S. T. 8S. 


Receive 


Jury 3, 1854. 


d payment in full. 


SARAH PENN. 


Voucher No. 2, dated July 12, 1854. 


Patent OrrFice, Boucut by R. J. Farconer, 


1854. 
Feb. 22 


March 3 


April 1. 
19 

May 4. 
8 


* June 2. 


To Pounus 'Tuyson, 


. To 5 pounds glue, $1; (25) 5 pounds glue, $1; 
(27) 3 quires sand paper, 75 cents..........:...00 
. To 5 pounds glue, $1; (21) papers sprigs, 374 
cents; (28) 2 pounds nails, 124 cents... ........ 


8. To 1 gross 1}-inch screws, 50 cents; 5 pounds nails, 


314 cents; (29) gross 14-inch screws, 56 cents.. 

. To 10 pounds nails, 624 cents; gross 14-inch screws, 
56} cents; 8 papers sprigs, $1 
To 4 quire sand paper, 124 cents; (4) gross 14-inch 
screws, 564 cents; (5) 2 papers sprigs, 25 cents, 

. To 2 kegs nails, $11; 20 pounds nails, $1 25..... 
To keg nails, $5 50; (5) 4 dozen pair 3 x 3} 
hinges, $1 374 per dozen, $5 50 

. To keg nails, $5 50; 6 papers sprigs, 75 cents; 
4 gross 1t-inch screws, $2........ccececeeeeeeeeeeees 

To 10 pounds nails, 623 cents; (10) 10 pounds 
nails, 624 cents; (11) 5 pounds nails, 314 cents 


. To 6 papers sprigs, 75 cents; 5 pounds nails, 314 


cents; (16) 12 papers sprigs, $1 50............... 


. To 1 gross 2-inch screws, 90 cents; (17) 5 pounds 


nails, 314 cents; (18) 2 pounds glue, 40 cents.. 


. To 2 pounds glue, 40 cents; (26) keg nails, $5 50 
. To 10 pounds nails, 624 cents; (June 2)5 pounds 


Mails. 3 LETCen ts Meraeentese sees coc ec er cee ce ees ss 


To 6 papers sprigs, 75 cents; 10 pounds nails, 624 
cents 


Dr. 


$2 
1 
1 


2 


12 


11 


or 
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June 38. To 10 pounds nails, 624 cents; keg nails, $5 50; 
(6) 5 pounds nails, 314 cents; 6 papers sprigs, 


TB Cente ror tested ei cvaeetaretnecs cece des nee uemetae es $7 18} 
9. To 3 pounds nails, 18} cents; sand paper, 8 cents; 
(10) 2 gross }-inch screws, 624 cents.............. 89 
13. To 2 papers sprigs, 25 cents; (16) gross screws, 
CURE ea and ab Sanecden Sac enandbogacubnon aianonndhoosooatc 85 
17. To gross screws, 44 cents; gross screws, 44 cents. 88 
63 99 
21. By return of 6 papers sprigs, 75 cents...........066 75 
63 24 


Received payment, 
POULUS THYSON. 


Jury 2, 1854. 
I certify that the above bill of hardware, got by R. J. Falconer, for 
cases and galleries of saloon in Patent Office building, is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Voucher No. 3, dated July 12, 1854. 


Hon. Cuaries Mason, ComMMIsstoNer oF PATENTS, 
Boucut or Janes, Beser & Co. 
For the following iron work, &c., for cases at saloon of east wing 
Patent Office building, viz: 


AD HTON; CASES SAT Oeeaesseey ce scew suse ee tesecceseseeseteeweteastte as $11,340 00 
43} dozen pairs brass hinges, $10 50..............cceeeeeeeee 455 00 

180 feet carved moldings for top of six wood cases, at 
UPA “STN Ssbosuodupiensddavococdaouogunegdocesbanddesdacsecucede 22 50 
11,817 50 


New York, July 7, 1854. 
Received of C. Mason, Commissioner of Patents, eleven thousand 
eight hundred and seventeen dollars and fifty cents, in full for the 
above account. 


$11,817 50. JANES, BEBEE & CO. 


Juty 2, 1854. 
I certify the above bill to be correct. 
EDWARD CLARK, * 
Superintendent Patent Office Building. 
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$11,817 50. New York, July 7, 1854. 
Pay to the order of H. L. Bidwell, cashier, eleven thousand cight 
hundred and seventeen dollars and fifty cents, value received, and charge 
same to account of 
JANES, BEBEE & CO. 
Hon. Cartes Mason, 
United States Patent Office, Washington, D. CO. 


Voucher No. 4, dated July 14, 1854. 


Unirep Srares Parent OFrrice, 
To Hoor, Bro. & Co., Dr. 


1854. 

March 22. To 60 yards 3-ply carpet.............. ene PERE $82 50 
2 pleces Dinding...........--.sseeeeeeeeene 75 1 50 
Dislipsithnedderte. auesarteccessce-s-no2- 10 50 
28. 544 yards 3-ply carpeting.............. 1 374 74 94 
2 pieces binding 75 1 50 
5 slips thread...... Jeppsedcouecadadaspaudda 10 50 
30. 3 square yards oil-cloth................. 1 25 3 75 
23% square yards oil-cloth.............. 1 25 29) %3 

April 26. Qiyards LO-4°Cottone...csscscesscaeseese 374 3.3 
May 3. 3 yards brown cotton................... 64 19 
iil, 12 yards brown cotton..............60+ 10 1 20 
212 69 
Off for contingent ACCOUNE..........eccceesseeeeeecee seen eeees 13 00 
Correct—G. R. A. 199 69 


Received payment, 
HOOK, BRO. & CO., 
By SAMUEL C. MIDDLETON. 
Juty 14, 1854. 


Voucher No 5, dated July 31, 1854. 


Comatisstoner oF Patents, peER H. 8. Davis, 
To J. T. Warker, Dr. 


1854. For Saloon. 
May 13. 1,798 feet 4-4.s. culls., at 4c........... $311 92 
Hauling......... 4 00 


$315 92 


May 


June 


July 


14. 


Wee 


29. 


11. 


13. 


26. 
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2,641 feet 6-4 merch., at 44c............ us 85 
Hauling......... 1 25 

2,555 feet 6-4 panel, at 4hc............- 114 98 
Hauling......... 1 00 

2,118 feet 4-4 s. culls., atde............ T4 82 
Hauling........: L 00 

436 feet hem. joists, at 2c............... 8 72 
Hauling......... 25 

528 feet studs, ab: 20.....0........seseceeee 10 56 
Hauling......... 25 

A487 hem. joists, At) 2C.....2.000-000reasen 9 74 
Hauling......... 25 

600 feet. studs, at 2c.................2.00 12 00 
Hauling......... 25 

736 feet s. culls., at 4c 29 44 
819 feet s. culls., at 4c... BPG 
701 feet s. culls., at 4c... 28 04 
728 feet s. culls., at 4c 29 12 
Hauling......... 1 00 

3,016 4-4 s. culls., at 4c..............00. 120 64 
Hauling......... 1 25 

59 feet 5-8 panel., at 4c..............0668 2 36 
Hauling......... 25 

*795 feet 5-8 panel., at 44c.............. 35 91 
Hauling......... 25 

1,387 feet 8-4 merch., at 5c............ 69 35 
Hauling......... 50 

148 fect 8-4 merch., at 4$c.............. 6 66 
Hauling......... 25 

432 feet 8-4 merch., at 5C.......cecceeee 21 60 
505 feet 4-4 s. culls., at de......... eee 20 20 
737 feet 8-4 merch., at 4}c...........04. 33 17 
600 fect 4-4 s. culls., at 4c.............. 24 00 
255 feet 8-4 merch., at 5c..........2.05- 12 75 
337 feet 4-4 s. culls., at de............. 13 48 
Hauling......... 75 


$120 


120 


121 


bw 


74 


50 


21 


10 


36 


89 


61 


97 


98 
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Omitted. 

March 13. 592 feet 5-4 stepping, at 3}c.......... $20 72 
Hauling......... 25 

—— $20 97 
DUNE * Ale AOog feet INO: 2, Ab SCrceccus.oecsscvenseee LOM 
AOSiteeteNOn a MabeSCrr. cs cnets encore re 12 15 
Hauling......... 50 

31 82 

1,216 26 

Credited by 
1854. 

March 8. 120 fect 8-4 merch., at 43c............. 5 40 
April 8. 1,249 feet 8-4 merch., at 44c.......... 56 21 
July 24. 550 fect 8-4 merch., at 43c............ 27 15 
1,410 feet 4-4 s. culls., at 4c........... 56 40 

142 76 

1,073 50 

Deduct error in charge July 5, marked *....,......... 14 

1,073 36 


JuLy 29, 1854. 
I certify the above bill for lumber for cases in the saloon of east wing 
Patent Office building to be correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, July 31, 1854. 


Received of C. Mason, Commissioner of Patents, one thousand and 
seventy-three dollars and thirty-six cents, in full for the above account. 
JONATHAN T. WALKER. 


Voucher No. 6, dated July 31, 1854. 


ComaaissIoNer OF Patents, Per R. J. Fanconer, 
To J. T. Watxer, Dr. 


1854. 
Mar. 24. 4,604 feet 4 x 6 w. p., at 34 cts.......... $161 14 
JE EU Ye ese mann cepa ncanectemmonnOoDGOsane 2 00 
$163 14 
25. 347 feet 4 x 4 merch., at 4} cts........... 15 62 
TESTIS Sod 5c Sooo ecsgonan boonCodBONOROBG 25 
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Mar. 29. 134 fects. siding, at 4 cts............cseeeee $5 36 
AULD Penccsveccscsesoseesesesesswe cusses 25 

——— $661 
April12. 3,931 feet 4 x 6 w. p., at 34 cts........... 137 59 
ET amin oscnesce ee ee sees fee so reee sen seen eee 2 00 

; —— 139 59 
June 9. 150 feet 5 x 4 Car. floor., at 5 cts......... 7 50 
aniline, 5 ecmcsucceee scsviisgeoee erate senses 25 

— 7 5 

331 96 

Credited by— 

Mar. 22. 260 fect 8 x 4 merch., at 43 cts............ 11 70 
June 9. 2,800 fect, 4x 6 w. p., at 24 cts........... 56 00 

67 70 

$264 26 


I certify that the above bill is correct. 
R. J. FALCONER. 


I certify the above bill for cases, &c., saloon Patent Office building, 


east wing, to be correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutneton, July 31, 1854. 


Reeceived of C. Mason, Commissioner of Patents, two hundred and 
sixty-four dollars and twenty-six cents, in full for the above account. 


$264 26. 
JONATHAN T. WALKER. 


Voucher No. 7, dated August 9, 1854. 


CoMMISSIONER OF PATENTS, 
To JaAMes Waker, Dr. 
1854. 
May 1. For 103 days’ work, drilling holes in columns for the 
gallery at saloon of east wing Patent Office build- 
UKE ENS CP GD) [919 WOK andtaonécanonocnpeynooseoSRcoucugce $26 S7¥. 


Received payment, 
JAMES WALKER. 


I certify the above to be correct. 
EDWARD CLARK, 
Superintendent Patent Ofice Building. 
Avaust 9, 1854. 
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Voucher No. 8, dated August 18, 1854. 


Hon. Citaries Mason, Comisstoner oF PATENTS, 
To H. 8. Davis, Dr. 
To amount of carpenters’ work (at measurement prices) of 
two cases fitted to iron frames around skylight in saloon 
of east wing of the Patent Office building, at $188 39 


CACHE cma uce cet ecte tere ting Maer Weene tei waet ssa ea cba gh ees $376 78 
Amount of ditto of two cases over ditto, the frames being 

made of wood, at $211 30 ecach.................ceeeseceveeens 422 60 
Amount of ditto of 40 cases fitted to iron frames, at 

GULL BIL GAG, SosscqqhonddebepesoGE peso DSoC ne HOES SaGHOS Eau eae 4,464 40 
Amount of ditto of 40 cases over ditto, the frames being 

made of wood, at $144 44 cach... eee e cece eee eee 5,777 60 

164 hinge-places in iron cases filled up, at 3 cts............. 4 92 

11,046 30 

Deduct, per agreement, 25 per cent...............- 2,761 57 

8,284 73 


We hereby certify that we have carefully examined and measured 
the foregoing work; and certify that the above estimate is correct. 
JOHN C. HARKNESS, 
EDWARD CLARK, 
Sworn Measurers. 
Aveust 15, 1854. 


Wasuineton, August 18, 1854. 


Received of C. Mason, Commissioner of Patents, eight thousand 
two hundred and eighty-four dollars and seventy-three cents, being 
the amount in full for the above bill. 

H. §. DAVIS. 


$8,284 73. 


Voucher No. 9, dated August 18, 1854. 


Unirep States Patent OFrice, : 
To Rmrr Hozzs, Dr. 
To 10,756 feet of pine lumber, furnished for sash for the east 


wing of Patent Office building, at 44 cts..........0..:::.008e $484 02 
To 2,800 fect of ash lumber, at 44 cts......... cc eeeeeenee see ee es 119 00 
603 02 


Avcust 10, 1854. 
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The Patent Office will please pay the above bill to Mr. H. S. Davis, 
and oblige, 
RIDER & HOBBS. 
I certify the above to be correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutnaton, August 18, 1854. 


Received of C. Mason, Commissioner of Patents, six hundred and 
three dollars and two cents, in full for the above bill. 
H.S. DAVIS. 


Voucher No. 10, dated September 4, 1854. 


Mn. Cuas. Mason, ComMissroNer oF PATENTS, 


1854. Boveurt or Baker & Bro. 
March 29. 23 boxes, 25 lights each, 164 x 20, B 
Ist, 575 lights, at 22 cents............. $126 50 
40 boxes, 50 lights each, 10 x 20, B Ist, 
2,000 lights, at 124 cents............... 250 00 
376 50 
Deduct 20 per cent.................. 75 30 
$301 20 
April 21. 48 boxes, 50 lights each, 10 x 20, B st, 
2,150 lights, at 124 cents............... 268 75 
32 boxes, 25 lights each, 164 x 20, B 
Ist, 800 lights, at 22 cents ............. 176 00 
444 75 
Deduct 20 per cent................... 88 95 
———._ 355 80 
June 30. 31 boxes, 50 lights, 10 x 20, B Ist, 1,550 
lights; 49 boxes, 36 lights, 10 x 20, 
B Ist, 1,764 = 3,314 lights, at 124 
(EAE cooogadad sovBaLoooodoodooNOHOANNSdGOB00C 414 25 
1 box, 164. x 20, B Ist, 25 lights, at 
22. CONUS rare rer reer es eniecensceeuosceease 5 50 
419 75 
20 SPEricen tay Ofte cnacescccnae masses: 83 95 
—— 335 80 


Aug. 29. 6 boxes, 12 x 20, B 1st, 192 lights, 
EN) 1G) (SET agennangoqoncocpeccennoccEsoseceTn 28 80 
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Aug. 29. 5 boxes, 20 x 20, B Ist, 96 lights, at 
BU GTALG yaaa soe On SOS EHSO UE CABO SCE DECOnE $23 04 
51 84 
AORPEL CMU LOlccrsnssec sense senses 10 36 


1, 


Received payment, 


$41 48 


034 28 
BAKER & BRO. 


Bartrmorr, September 2, 1854. 


ConisstonER oF Patents, U. 8. Parent OFFICE. 


Please pay to the order of Messrs. Jackson, Bro. & Co., one thou- 


receipted. 


~ 


| sand and thirty-four dollars and twenty-eight cents, for value received, 
being for glass furnished Patent Office, as per bill rendered and 


$1,034 28. BAKER & BRO. 


[Indorsed: Jackson, Bro. & Co.] 


Voucher No. 11, dated September 5, 1854. 


Patent Orrioe To Rar~roap Company, Dr. | 
Freight on 11 boxes from Baltimore 
| (OP Rt)S42)., 9 cac nnn s0:budHadBoodGHoD cobpoeonBad youd acondgpOsuoLOO DoS oMOUenO” 
Received payment, ———$———— 
J. A. STEPHENSBURG, Agent. 
Voucher No. 12, dated September 12, 1854. 
U.S. Parent Orrice to Rartroap Co., Dr. 
Horstransportatlon 6 DOXES!....0--.-.cesenrcescecereversencesencnsseres $1 00 
Received payment, 
J. H. STEPHENSON, Agent. 
Voucher No. 13, dated September 20, 1854. 
Hon. Cuas. Mason, Conaissroner or Patents, 
To Corumbus J. Srewart, Dr. 
1854. 
Sept. 20. Tor 573 brass locks for cases in saloon, &c., of 
Patent Office building, at $1..............cceeeeeee $573 00 


I certify the above to be correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 
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Wasurnaton, September 20, 1854. 
Received of C. Mason, Commissioner of Patents, five hundred and 
seventy-three dollars, being the amount in full of the above bill. 
$573. C. J. STEWART. 


Voucher No, 1, dated October 6, 1854. 
CoMMISSIONER OF Patents, To Cuampitr & Regester, Dr. 


June 21. To 336 brass fastenings. 
4 gross 14 inch No. 10 screws............... $1 72 
SOSA POE Osa Momence nats ot aeinenesostnes Sas Suascete 25 
July 31. To 404 brass fastenings. 
Aug. 30. To 60 brass fastenings. 


800 brass fastenings, at 123c................-seeee0e 100 00 


Batrmore, October 6, 1854. 


Received of Mr. Charles Mason, Commissioner of Patents, one hun- 
dred and one dollars and ninety-seven cents, in full for the above bill. 
CLAMPITT & REGESTER. 


The bill is correct. EDWARD CLARK, 
Superintendent Patent Office Building. 


Voucher No. 2, dated October 23, 1859. 


Parent Orrice, novaur sy H. S. Davis, 
To P. Tuyson, Dr. 


1854. 

March 9. 1 dozen 34x 3} loop hinges.............sssscccseeeees $1 37% 

May 29. 22 gross l-inch screws, No. 11, at 40c............. 8 80 

June 17. 1 keg 8-penny nails, $5 50; 3 gross l-inch 

BCLEWS) AU40C nth L 20 inc suscecssweeteoneceee ees 6 70 

L6Sipoundsipluewaby 20Gl wees. seesees wncceetancerce ee 33. 60 

3 dozen papers sprigs, at $1 50 per dozen...... 4 50 

19. 2 kegs nails, $11; 12 papers sprigs, $1 50...... 12 50 

26. 8 gross 2}-inch screws, No. 14, at $1 8 00 

8 gross inch SCreWS, At 55C.......0c0eee Be 4 40 

4 gross li-inch screws, at 50C.........ccceeeneeeeee 2 00 

Ole Dike ran arls' see rccsess can got eee eee eens nem Saa ts 11 00 


28. 2 kegs nails, $11; 4 papers sprigs, 50c.......... 11 50 
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July %. 3 gross 3-inch screws, at 314c................. 


$0 94 
10. 12 gross #-inch screws, at 31]}c..............0+ a 3 75 
11. 42 dozen pairs 34x33 loop hinges, at $1 374... 57 75 
42 gross screws, l-inch, at 40c. per gross......... 16 80 
17. 2 gross screws, 14-inch, at 55c. per gross......... deLO 
6 gross screws, 14-inch, at 55c. per gross......... 3 30 
26. 9 pairs 34x34 hinges...............c:seceeeeeeseeeees 1 03 
4 gross 14-inch screws, at 46c. 1 84 
1 gross I-inch SCreWS........-s.seceeeeseeeeeree neon es 40 
Aug. 4. 1 gross screws, 50c.; (5) half dozen 3}x3} 
Hinges, G8IC......0....cscevecereseeecereeseascesers 1 18% 
192 47 
Cr. By return of 1 keg nails, $5 50; 18 
papers sprigs, $2 25..........-...s+0e 7 75 
184 72 
Sept. 5. 10 gross }-inch screws, at 31}c., $3 12; 8 pair 
84x34 hinges, 92c.........2.....-.sseeseeeeeeees 4 043 
1 gross 1-inch screws, 374c.; (7) 8 brass buttons 
OnmplatesbUCiesttnsss-cncerecenssrcnse-s-- 70> 874 
Sept. 7. 1 gross I-inch bl’k screws, 50c.; 4); dozen 
4-inch screws, 13¢.......-...:.-ssseeeeeseeeee teens 63 
Sept. 9. 4 brass bolts, at 183c., 75c.; 2 dozen screws, 
6c.; 5 gross }-inch screws, at 3l}c., $1 56... 2 374 


192 64 


I believe the within bill of hardware, got by H. 8. Davis, for cases 
in saloon of Patent Office, to be correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 
Ocroper 20, 1854. 


Wasutneton, October 23, 1854. 


Received one hundred and ninety-two dollars and sixty-four cents, 
in full for the within bill. 
$192 64. POULUS THYSON. 


Voucher No. 3, dated November 28, 1854. 


Hon. Cuaries Mason, Comaisstoner or Patents, 
To Henry 8. Davis, Dr. 
For four cases for models on the ends of gallery in east 
wing of the Patent Office building, measuring for the 
workmanship to $66 S74 cach.............c.sseeeeseeeeeeneeens $267 50 
By discount from measurement of 25 per cent...............66 66 874 


$200 623 
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For 872 feet assorted pine for the above, at 43 cents per 


LOGOUT, ccacdectdumetegacae seme smut aacee ecu vedetwenee cera $39 24 
For 446 feet 4-4 assorted pine for the above, at 4 

CONLS POLLOObte races cchone see wag escavssn cutdy saaweaeemous 17 84 
For haulingeand nailss. sis. diacacccenseevescetevoss <2 ea 2 00 


$59 08 
259 704 


We hereby certify that we have examined and measured the work 
embraced in the above estimate, and that it is correct. 
JOHN C. HARKNESS, 
EDWARD CLARK, 
Sworn Measurers. 


I certify that the work embraced in the above bill was ordered by 
the Commissioner of Patents, and that it is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurtneton, November 28, 1854. 


Received of Charles Mason, Commissioner of Patents, two hundred. 
and fifty nine dollars and seventy cents, in full for the above bill. 
$259 70. H. 8. DAVIS. 


Voucher No. 4, dated December 1, 1854. 


CoMMISSIONER OF Patents, per H. 8. Davis, 
To J. T. Wanker, Dr. 
1854. 
July 31. For the following lumber for cases in saloon of east wing of 
Patent Office building, viz: 


475 feet 4-4 s. cullings, at 4 cents..........ccceeeeeeeee $19 00 
ERO UULID 8 soa, cecirde codons aetines ase. Sloses sateesres rdveacs 25 
19 25 


I certify the above bill to be correct. ; 
H. 8. DAVIS. 


December 1, 1854. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


I certify the above to be correct. 


Wasurnaton, December 1, 1854. 


Received of C. Mason, Commissioner of Patents, nineteen dollars 


and twenty-five cents in full for the above bill. 
$19 25. J.T. WALKER. 
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Voucher No. 5, dated December 2, 1854. 
Hon. Cuartes Mason, Commissioner oF Patents, 
To R. J. Fatconer, Dr. 
For one case for models under the gallery in the east wing 
of the Patent Office building, measuring for the work- 


MANS IN MOUNTS DIM eetener Me ccussscnesr es sssertnseeeende ess <> $92 57 
For one do. do., measuring t0...........cseceeeeseeeeeecereeeneeeeees 60 60 
For 36} superficial feet panels, put in under side of gallery 
HOOD MA UOICGDGS teres encatieenseecsesseiluesecurniecssssasealsvies 8 43) 
For 814 feet, lin., of molding to do., at 3 cents................ 2 44 
164 05} 
By discount of 20 per cent. from measurement...........--1.e0++ 32 81 
131 24} 
For 292 fect 4-4 pine furnished for the above, at 4 
(EINES Baicoocjoodtigodog008006 C0be HOSCaU GUDECBIGUBOSE EEC HONaGaG $11 68 
For 446 feet 6-4 and 8-4 pine furnished for the above, 
4G) GOIN ne sabadadoedeonncoqoonn0oce scoedouOUOuNEROCOEEDGIO 22 30 
For 31 feet scantling, at 14 cents—46} cents; 12 
PBITSPDIN GCS SL HO crcnsesecccessscrasees-sesrnrsersione 1 963 
For 1% gross screws, at 56 cents—93 cents; 4 lbs. 
nails, at 6 cents—24 Cents ........secseseseeceecseeeeees 117 
Ta LOT Fs eco nineoodtiooaoadboconodadion cau sy eM HOOBOOGIOOIOS0IGIG 1 75 
= 38 863 
170 11 

For 33 days’ work of carpenters, at $2 50—$82 50; for hard- 
weasel, (2) (oconqdeaccnseob00equ0bbo006oonNc090Dba0000Kdsendoaeod 84 56 
254 67 


Decemper 2, 1854. 
We hereby certify that we have examined and measured the work 
and materials embraced in the foregoing estimate, and that the same 


is correct. 
JOHN C. HARKNESS, 
EDWARD CLARK, 
Sworn Measurers. 


I have examined theabove bill and find it correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, December 2, 1854. 
Received of C. Mason, Commissioner of Patents, two hundred and 
fifty-four dollars and sixty-seven cents, the amount in full for the 
above bill. 
$254 67. R. J. FALCONER. 
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Voucher No. 1, dated March 27, 1855. 


Mr. Cartes Mason, Commissioner or Patents, 
Boveur or Baker & Bro, 


1854. (Window-glass.) 
September 25. 7 boxes 10 x 20 B Ist, each 50 lights= 
S50) at 123 centstcc-. msc sccssveee cee $43 75 
6 4-boxes and 2 lights, 16x 20 B Ist, 
each—140, at 22 cents.............06+ 30 80 
, 74 55 
20 percent. Off. ..1.<<sspececercveseats 14 91 
$59 64 
(1 box 2 Its. 16x 20 above, and 2 Its. 
D T as samples.) 
October 26. 610 1ts. 10x20 B Ist, at 12} cents... 76 25 
25 lts. 164x 20 B Ist, at 22 cents...... 5 50 
81 75 
BU Pay Coney Ottccssccesen escent aants 16 35 
65 40 
28. 115 lts. 16x20 B Ist, at 22 cents.... 25 30 
wOoper Cent Oltsrsaesacecccreressseasans 5 06 
20 24 
3 boxes, each 25 lts.=75; 2 boxes, 
each 20 lts.=40=115 lts. 
145 28 


Correct ; used for cases in the saloon in the east wing. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


$145 28. Baxtrorer, Iarch 26, 1855. 


At sight, pay to the order of ourselves one hundred and forty-five 
dollars and twenty-eight cents, value received, and charge the same 


to account of 
BAKER & RRO. 
Hon. Cras. Mason, 


Commissioner of Patents, Washington, D. C. 


Voucher No. 2, dated March 27, 1855. 


Hon. Cartes Mason, Commisstoner or Parents, 
To Daviy Frxcu & Son, Dr. 


Yor the following painting to the model cases and gallery 
ceiling of the large room, east wing of Patent Office 
building, viz: 1,202 yards 1 coat plain painting, at 5 
(27 1 hepa RDS eRe ORGACONROT OBER COUR. CORB ALAR TO SCRA BCRO Amen cite ARES $60 10 
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11,987 yards thin coat plain painting, at 15 cents........... $1,798 05 
4.1542 yards one coat enameled painting, at 8 cents....... 332 3 
10,544 lights of glazing, at 6 cents.............-0eeceeeee reso eee 632 64 


Five per cent. on $219 45, being the value of the painting 
of gallery ceiling, allowed for extra work in putting up 


(STI Sos soconngo oc agocoeconarostaconsasopoGpargSaquessoDoo5sCoeHs 10 97 
264 lights of glass furnished, at 20 cents...........:..002000 52 80 
2,886 89 
ii The foregoing work has been examined and measured by us, and we 
ii certify that the above estimate thereof is correct. 
ih} JNO. C. HARKNESS, 


if EDWARD CLARK, 
Sworn Measurers. 


Wasutnaton, March 27, 1855. 
Received of GC. Mason, Commissioner of Patents, two thousand eight 
hundred and eighty-six dollars and eighty-nine cents, being payment 


in full for the above bill. 
$2,886 89. D. FINCH & SON. 


Voucher No. 23, dated March 28, 1855. 


Hon. Cus. Mason, Commissioner or PATENTS, : 
To W. De Lamano, Dr. 


1855. 
March 6. For graining cases and gallery in saloon of east 
HAN POALCII OL COssedesnteatesutssersesasacsieoaenss es $800 00 
For painting 6 sky-lights in same.............:...0000 112 50 
For bronzing railing and stairways .................+5 163 75 
For frosting glass in large cases............secseeseees 24 00 
1,100 25 


Received of C. Mason, Commissioner of Patents, eleven hundred dol- 
lars and twenty-five cents, in full for the above. 
$1,100 25. WM. DE LAMANO. 


The above bill is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


$1,100 25. New York, March 24, 1855. 


Pay at sight, to the order of Pacific Bank, eleven hundred dollars 
and twenty-five cents, value received, and charge the same to the 


account of 
WM. DE LAMANO. 
Ouas. Mason, Esq., Commissioner of Patents, 
United States Patent Office, Washington, D. C. 
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Voucher No, 1, dated April 4, 1855. 


Unirep Srares Parent Orrice, 
To Don, Brorner & Co., Dr. 
1855. 
March 14. For 3 dozen stools for the east wing saloon of the 
Patent Office building, at $9........:......:eecceeee $27 00 


Wasurtneton, April 4, 1855. 


Received of Charles Mason, Commissioner of Patents, twenty-seven 


dollars, payment in full, having signed duplicate receipts. 
DONN, BRO. & CO. 


Voucher No. 2, dated April 10, 1855. 


Hon. Cuas. Mason, Comaisstoner or Patents, 
To Janes, Besee & Co., Dr. 
Por the following iron work, east wing of Patent Office building : 
1855. 


Jane Le eMori99 0itterailine aGisleml OMe: eectcecoscactees avec $1,089 
For 2 pair iron stairs, including railing and all ex- 

PONSESHAL SSO e ester casaseneewers an wusPeoa te semester eraeeee 750 

For 4 perforated iron can bottoms.............0cccceeeeeeee 300 

2,139 


I certify the above to be correct. 
EDWARD CLARK, 
Sup’t Patent Office Building. 


New York, March 24, 1855. 


Received payment, 
JANES, BEBEE & CO. 


Voucher No. 3, dated May 4, 1855. 


Parent Orrice, 'to Hoorn, Bro. & Co. Dr. 


1854. 
Noy. 20. To 78} yards Brussels carpet, at $1 624......... $127 97 
21. 574 yards 4 white matting, at 374c............ 21 48 
Dec. 6. T+ square yards oil-cloth, at $1 25............ 8 88 
TES oy 1 Ose eon dooconpnoseadnoncarccoccer coe roRee nace 1 25 
15. DeSCOORRMAtS BEL SO was Seneca tonanetcces sane 4 00 
Cash paid telegraphic dispatch ............ 63 
27. 3} yards Brussels carpet, at $1 624.......... 6 08 


Ex. Doe. 57 


3 
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1855. 

Jan. 9. To 1003 yards Brussels carpet, at $1 62}.......... $163 31 
69} yards matting, at 374C.........0ccceceeee eee 26 16 
inl 3§ square yards oil cloth, at $1 25............ 4 45 
12. Ane yards Brussels carpet, at $1 62%.......... 77 80 
29. 774 yards Brussels carpet, at $1 624.......... 125 94 
804 yards Brussels carpet, at $1 624.......... 130 40 
Feb. 14. 1574 yards Brussels carpet, at $1 62}.......... 255 94 
19. 1h) yards oil-cloth, at $1 25.0.0... 1 67 
Mar. 3. 2 pieces carpet binding PR AUEDUCr terre swe aues 1 00 
April 12. 5 linen wrappers, at Sree noes. 2..0, 1 25 
28. 6% square yards oil-cloth, at $1 25............ 8 34 
MELOTINAN CRON“ CLOUN cursccrecsrstsstseusnnce cscs 3 00 
May 3. Paid bill for making 157} yards carpet. 19 63 
989 19 


Wasuryeton Crry, May 4, 1855. 


Received of C. Mason, Commissioner of Patents, nine hundred and 
eighty-nine dollars and nineteen cents, in full. 


$989 19. HOOE, BRO. & CO. 


Voucher No. 4, dated May 4, 1855. 


Unirep Srares Patent Orrics, ToSarau Penn, Dr. 
1855. For making 515} yards Brussels carpeting, at 12}c 


per yard BOS HUADOOOE DES TORCH CUB SOEOCROLEE ECOL OL eon eee Eeee $64 46 
Allbering Old) CAarpet..-.....ccccccoscsenseverscesencssonees 2 00 
66 46 


Correct—G. R. A. SaaS 


Wasurneton, May 3, 1855. 
Received of Charles Mason, Commissioner of Patents, sixty-six dol- 
lars and forty-six cents, payment in full, having signed duplicate 


receipts. 
SARAH PENN. 
Voucher No. 5, dated June 7, 1855. 
Wasuineton, June 1, 1855. 
Parent Orricr, poucut or Donn, Bro. & Co. 

April 12. 4 mats, $5; 2 mats, $3.............-.-eeseeneeeeeeereeseee ees $8 00 
OA GUIEE FAUNA astenc r oecre concep BURRCE OTe ee 18 00 
26 00 


Received payment, DONS ROR. CO 


JuNE 7, 1855. 
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Voucher No. 6, dated June 25, 1855. 


Hon. Cuaries Mason, Commissioner oF PATENTS, 
To D. Fixcu & Son, Dr. 


1855. 
Jan. 22. To reglazing in cases in saloon 4 lights, 16} x 20, 
PLAEYEN GLTTLOE ino necnstonoonudsotbigdonel psodoodgsnqonassaa $1 50 
To reglazing in cases in saloon 8 lights, 10 x 20, 
AULD CONEtSH ws: tseectuccrcesteenea- see tise tmeemeceenr ee ce 2 00 
To reglazing in cases in saloon 4 lights, 12 x 20, 
DUO UPA CON CS twoseneseeenendensaaeanesdadesae acer acces 1 24 
30. To reglazing in cases in saloon 2 lights, 16} x 20, 
BGS TRACON teises<2nc% 8h caceeescheeteds eerie tes seremeesos 75 
To reglazing in cases in saloon 5 lights, 10 x 20, 
RURZD) COMB onus cevscuclentecereaecess cmntee esse ccecedsesies 1 25 
March 15. To reglazing in cases in saloon 1 light, 16} x 20, 374 
To reglazing in cases in saloon 3 lights, 9x 20, 
Bisa ACONtheessaueseasurasscamearevessuceatcsateeseseaens 75 
23. To painting machinist’s room in saloon, 2 coats... 10 00 
May 3. To numbering 96 cases, 183 numbers, at 10 cents, 18 30 
29. To painting two rooms in department............... 24 00 
June 8. To painting three rooms in department ............. 36 00 
96 16% 
Correct. 


EDWARD CLARK, 
Superintendent Patent Office Bwilding. 


Wasuineton, June 25, 1855. 


Received of C. Mason, Commissioner of Patents, ninety-six dollars 
and sixteen cents in full. 


$96 16. : D. FINCH & SON. 


Voucher No. 7, dated June 27, 1855. 


Unirep Srares Parent Orrice, 
To Hanson Brooks, Dr. 


1855. For one cart load of saw-dust..........scccscscsscssssseseneees $1 50 


Wasuinaton, June 27, 1855. 


Received of Charles Mason, Commissioner of Patents, one dollar and 


fifty cents, payment in full, having signed duplicate receipts. 
TANSON BROOKS, 
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Voucher No. 8, dated June 28, 1855. 
H. S. Davis, ‘ 
Bouaurt or P. Tuyson, (use of Patent Office.) 


1854. 
Noy. 22. 8 pair 34 x 34 hinges, at $1 37 per dozen, 92 cents, 
1 gross I-inch screws, 40 cents.........-..2seeseeees $1 32 
1 gross 14-inch screws, 55 cents; 4 papers sprigs, 
‘ BONCenitasrestreecenies bers sscnacemshssdusenl esses sees 1 05 
Dec. 15. 1 gross $-imch Screws ........:eseesesesseseeeeeeeeeeeenen ees 31} 
2 684 


I certify that the above bill was furnished by Mr. Thyson for the 
use of the Patent Office. 


H.S. DAVIS. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


I certify the above to be correct. 


Received payment, 


P. THYSON. 
Per F. I. MURPHEY. 


Voucher No. 1, dated July 16, 1855. 


Juty 8, 1855. 
Unirep States Government (for Patent Office) 


Boveut or Cuase & Broruers. 


1855. 
May 23. 1 sample spittoon, (Patent Office,)...........::::000000 $1 50 
June 1. 1 48; dozen spittoon, (Patent Office,)...........s.eeeeee+ 30 00 
July 3. 4 ,4; dozen spittoons, (Patent Office,)...........ssseeee 78 00 
Boxing spittOons........cesseeeeeceeeeeseeeeeeseeeneeeseeeaes 3 00 
112 50 


Received payment, 
CHASE & BROTHERS. 


Voucher No. 2, dated August 13, 1855. 


§. T. Suvcerr, Esq., Activa Commissioner or Parents, 
To Corz: & Crozier, Dr. 
1855. 


August 13. Varnishing cases and ceiling of gallery in the 
saloon of east wing of Patent Office building... $150 00 
Varnishing railing and stairways ............-...6+- 10 00 


160 00 
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I certify the above to be correct. 
EDWARD CLARK, 


Superintendent Patent Ofice Building. 


Aveusr 13, 1855 


Received of S. T. Shugert, Acting Commissioner of Patentene one 


hundred and sixty dollars, i in full of the above bill. 
COLE & CROZIER. 


$160. 


Voucher No. 3, dated August 18, 1855. 


Wasurneton, August 17, 1855. 


S. T. Suucerr, Isq., Acrixa CoMMISSIONER OF PATENTS, 
To Howett & 1 Morse, Dr. 


To 33 gallons No. 1 flowing varnish, at $2 50 per gallon..... $82 50 


Tgallonsboiledilinseedioil i -vvss.scercescs-ccececsnecunececcesess 1 124 
gallons spirits turpentine, at 624 cents per gallon...... 1 874 
85 50 


Tor cases in the saloon east wing of the United States Patent Office 
building. 


The above is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


/ August 18, 1855. 
Received payment in full. 
$85 50. HOWELL & MORSELL. 


Voucher No. 1, dated February 27, 1856. 


Parent Orrice, (Hast W1G,) 
To Hoor, Brorners & Co., Dr. 
1855. 
August 12. To 150} square yards oil cloth, at $1 25 per yard, $187 81 
Sept. 24. To 119} square yards oil cloth, at $1 25 peryard, 148 89 


336 70 


Received payment, 
HOOK, BRO. & CO. 


Fepruary 27, 1856. 
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Voucher No. 2, dated March 15, 1856. 


Unitep States Parent OFFIce, 
To Hryry 8. Davis, Dr. 
1856. 
March 14. For work done in constructing ten cases, for models, in the 
saloon of east wing of Patent Office building, as per 


certificate of measurer annexed.........sceeeeeeeers $360 84 
Credited by 
Deduction, as per agreement, at 25 per cent..........++ 90 21 
270 63 
To materials used in constructing the above cases (see 
Certificate ANNCXEA).............ssceseeseerenrsrersseseeeeees 120 19 
390 82 


The above bill is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurneron, March 15, 1856. 
Received of Charles Mason, Commissioner of Patents, three hun- 
dred and ninety dollars and eighty-two cents, payment in full, having 
signed duplicate receipts. 
H. 8. DAVIS. 


Marcu 14, 1856. 
This is to certify that I have measured the carpenters’ work done by 
Henry 8. Davis, in the ten cases placed on the west side of the saloon 
of east wing Patent Office building, and find the same to amount to 
EHO SUMO seven ememserea sees ce scsnacceactectec sess ones $360 84 
Deduct, per agreement, 25 per Cent........seeeseereeeesees 90 21 


270 63 
I have also measured and valued the lumber and hardware 
furnished by H. 8. Davis, in constructing said cases, and find 
FPHORSALOG CORDE sw. OLuLL sancti ements eticelsischonisieiiensissigciisicce oleic si ele 120 19 


390 82 


JOHN C. HARKNESS, 
Sworn Measurer. 
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Voucher No. 1, dated April 14, 1856. 


Hon. Cartes Mason, ComMisstoner oF PATENTS, 
To Core & Crozter, Dr. 


1856. 
April 14. For painting and graining six cases in saloon of east wing 
of Patent Office building.............sccssssseeseeeeee $111 00 


The above is correct. 
EDWARD CLARK, 


Superintendent Patent Ofice Building. 


Wasurneton, April 14, 1856. 


Received one hundred and eleven dollars, payment in full of the 


above account. 
$111. COLE & CROZIER. 


Voucher No. 2, dated April 19, 1856. 


Mr. Epwarp Crark, Surermvrenpent Patent Orrice Burprne, 
Bought of Baker & Bro. 


320 lights, 11} x 20, first Baltimore glass, at l5c.............. $48 00 
MO TAY Ue Chmemen ealcenaeh casneneestaccercstecer creases cee Users Ss tences 25 
48 25 


Received payment, 
BAKER & BRO. 


Voucher No. 3, date June 9, 1856. 


Unirep Srares Parent OFrice, 
To C. J. Stewart, Dr. 


For locks furnished for cases in the saloon of the east wing : 


1855. February 11. 10 case locks, at $1.............cccecsneeeeeee $10 00 
1856; March 18), 20;case locks, at $].....0....0.c..ccecesscense 20 00 
30 00 


Washington, received of Charles Mason, Commissioner of Patents, 


thirty dollars, payment in full, having signed duplicate receipts. 
es abe C. J. STEWART. 
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Battmore, June 7, 1856. 
Pay to the order of Samuel Harris & Sons, thirty dollars, value 
received, which place to account of 
C. J. STEWART. 


Hon. C. Mason, 
Commissioner of Patents, Washington. 


Voucher No. 4, dated June 16, 1856. 


Unrtep States Patent OFrice, 
To Roserrt Hottanp, Dr. 
1856. 
June 16. For whitewashing in the east wing, 7 rooms....... $2 
For whitewashing upper passage same............... 1 
For whitewashing upper passage entry.............. 
For whitewashing 1 room in new building......... 


Correct—G@. R. A. 
Wasnineton, June 16, 1856. 


Received of Charles Mason, Commissioner of Patents forty six dol- 
lars, payment in full, having signed duplicate receipts. 


his 
ROBERT +} HOLLAND. 


mark. 
Witness: A. Bowen. 


Voucher No. 1, dated July 10, 1856. 


Unirep States Parent Orrice, 
iis30 To Wuiram M. Exus & Bro., Dr. 
56. 


June 17. For two dozen spittoons at $33 per dozen............ $66 00 
Correct—G. R. A. 


Wasurnaton, July 8, 1856. 


Received of Charles Mason, Commissioner of Patents sixty-six dol- 


lars, payment in full, having signed duplicate receipts. 
WILLIAM M. ELLIS & BRO. 
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Voucher No. 2, dated August 4, 1856. 


Unrrep States Parent Orrice, (East W1NG,) 
y 
To Hoor, Bro. & Co., Dr. 


1856. 
March 1. To 8 square yards oil-cloth at $1 25..........eseeeees $10 00 
28. To 854 yards cocoa matting at 75 CtS.......cceeeeee 64 13 
June 25. To 204 yards oil-cloth at $1 25.......:...seseeeeeeeee 25 31 
PUL Wires LOM LOC MINereWrAp PIN Pecan ce aanesecoecmenuacaatesewseus 3 00 
1. To 85} yards cocoa matting at 75 cts...........c000 63 94 


$166 38 


Wasurneton City, August 4, 1860. 


Received of Charles Mason, Commissioner of Patents, one hundred 
and sixty six-dollars and thirty-eight cents, in full for the above account. 
$166 38. HOOE, BRO. & CO., 

Per W. H. COMPTON. 


Voucher No, 3, dated August 19, 1856. 


Unirep Srares Parent Orrice, 
To Janes, Busnes & Co., Dr. 


1854. 
Aug. 4. Tor making pattern for one bracket for saloon of ° 
east wing of Patent Office building................. $25 00 
For making one casting from saMe.........ceceeseenes 15 00 
40 00 


The above is correct. ——— 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, August 19, 1856. 
Received of Charles Mason, Commissioner of Patents, forty dollars, 


payment in full, having signed duplicate receipts. 
JANES, BEBEE & CO. 


Voucher No. 4, dated August 27, 1856. 


Unirep States Parent Orrice, (Hast W1NG,) 


1856. To W. H. Harrover, Dr. 
Aug. 6. ‘To 10 large cast-iron spittoons, at $2 75....0....... $27 50 
25. To 2 do do Che) rcqa.coo3so9 Sconce 5 50 
2 33.00 


Received payment, —————— 
W. H. HARROVER. 


August 27, 1856. 
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Voucher No. 5, dated September 15, 1856. 


Unrtep States Parent Orrice, 
To Provest, Writer & Co., Dr. 
1856. 
Sept. 10. For 52 feet marble tiling in saloon of east wing of 
Patent Office building, at $1 25...........c.ee $65 00 


I certify the above to be correct. 
EDWARD CLARK, 
Superintendent Patent Ofice Building. 
Wasurnaton, September 15, 1856. 


Received of Charles Mason, Commissioner of Patents, sixty-five 
dollars, payment in full, having signed duplicate receipts. 


PROVEST, WINTER & CO. 


Voucher No. 1, dated November 12, 1856. 


Parent Orrice, (East W1iNG,) 


1856. To Hoor, Bro & Co., Dr. 

Aug. 6. To 1} pounds twine, at 75 cents........... $1 13 
6 large needles, at 3 cents.............. 18 

a. 81ST 

28. 16 yards 4-4 cocoa matting, at 75 cents......... 12 00 
Sept. 17. 50 square yards oil-cloth, at $1 25... 62 50 
120 yards 4-4 matting, at 373 cents.. 45 00 

—— 107 50 
Oct. 3. TPA CONE? coostecoaocgocendnondagHdndeeeD 5 50 
3 yards 10-4 cotton, at 374...........5 1 13 

— 6 63 

10. 3 slips thread, at 10 cents..............-...-....+-- 30 

14. 794 yards velvet carpet, at $2..........0ceeeeeeeee 159 00 

We 34 square yards oil cloth, $1 25 ..........:.see0e 4 17 

69% yards Brussels carpet, $1 50...........-..--.- 104 63 

18. 13% yards cotton desk covering, at 124 cents... 1 69 
4 pound carpet thread, at $1 25...... $0 63 
Depapermeed esi... ..0.c2--scc0.sssssseaees 6 

eo - 69 

4 slips thread, at 124 cents ..............sseeeereee 50 

21. 703 yards Brussels carpet, at $1 50.............. 106 13 

22. 7 slips thread, at 124 cents...........s.ssceeeeeenee §8 

23. 10 yards brown linen, at 25 cents..............6+ 2 50 

25. 1 IOS CONOP Scosododeenoudodandanogsu0g 1UOO SUBD DUBOOOR 2 25 

742 yards Brussels carpet, at $1 50............- 112 13 

31. ihe? rpancteo 3 i eonsacenscosaaed LO Scebers. sccucasceees 57 38 
1 cocoa mat, $1 50; 28 square yards oil-cloth, 

PIE ESL Bats C3 ocncocandddsosacau anda neesosaod ooo daaese 36 50 

Noy. 11. 47% yards Brussels carpet, at $1 50............. 71 81 
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Novemper 12, 1856. 
Received payment in full for the above seven hundred and eighty- 


eight dollars. 
HOOE, BRO. & CO., 
Per W. H. COMPTON. 


Voucher No. 2, dated November 29, 1856. 


Unirep Srates Parent Orrice, (Hast W1NG,) 
To H. 8S. Davis, Dr. 


1856. 
Oct. 18. To 2 carpenters, 2 days’ work each, at $2 50...... $10 00 
75 feet grooved shelving, materials, &e......... 9 00 
64 feet strips for matting, at 7 cents ............ 4 48 
6 feet round rods, at 25 cents.............ceeeceeee 1 50 
PNallsiaudsCAniAser.c.crres cots atunsrsceee se tnke 1 00 
27. 6 feet clamped cutting board, at 25 cents...... 1 50 
Hnvelopempattern cc. .s..ssceseess sevcetsccssercss 75 
87 feet strip for carpeting, at 5 cents............ 4 35 
Nov. 8. GARE Sine COS sanmes oes CO rseceas GOres seen tara 3 20 
$35 78 


Wasutneton, November 29, 1856. 


Received of Charles Mason, Commissioner of Batents, thirty-five 
dollars and seventy-cight cents, payment in full, having signed du- 


plicate receipts. 
H. 8. DAVIS. 


Voucher No. 1, dated January 26, 1857. 


Unrrep Srares Parent Orrice, (East W1xe,) 
To Mary Brown, Dr. 


1856. 
For making and cutting 380 yards velvet and Brussels car- 
pets ate20)centsmperya@rd ns. ncewsntccscsensscsececessensarecscncesess $76 00 


Correct—G. R. A. 


Wasurtnaton, January 26, 1857. 


~ Received of Charles Mason, Commissioner of Patents, seventy-six 
dollars, payment in full, having signed duplicate receipts. 
MARY BROWN. 


At CONTRACTS FOR SALOONS OF PATENT OFFICE. 
Voucher No. 2, dated March 25, 185'7. 


Unitep States Parent Orrice, 
To Joun Hopexinson, Dr. 


1857. 
For two dozen cane-seat arm chairs, (office,) at $40 00 $80 00 
For one dozen wood-seat arm chairs, (office,) at $30 00 30 00 


Correct—G. R. A. 110 00 


Wasnincton, March 25, 1857. 


Received of Charles Mason, Commissioner of Patents, one hundred 
‘and ten dollars, payment in full, having signed duplicate receipts. 


JOHN HODGKINSON. 


Voucher No. 1, dated May 21, 1857. 


Untrep States Patent Orrice, (Hast W1NG,) 
To Hoor, Bro. & Co., Dr. 


1856. 
November 14. ‘To 26} yards square oil cloth, at $1}.......... $32 92 
15. To 474 yards Huckaback toweling, at 25 cents 11 88 
To 24 yards crimson cord, at 6} cents......... 16 
To 2 crimson tassels, at 25 cents ............... 50 
December 6. To 2 jute mats, at $1..............0....csceeeseeee 2 00 
Correct—G. R. A. 47 46 


Wasutneton OCrry, D. C., May 21, 1857. 


HOOK, BRO. & CO. 
Per W. H. COMPTON. 


Received payment, 


Voucher No. 1, dated July 3, 1857. 


Unitep Srares Patent OFFice, 
To Roserrt Hortanp, Dr. 


1857. 
June 30. For whitewashing one long passage new building $25 00 
For whitewashing two short passages new build- 
Ih acesngogbooooononnuanddeaqsecDsanocen SoBe SnECe sae Ton noCeD “14 00 
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Wasurxeton, June 30, 1857. 
Received of Charles Mason, Commissioner of Patents, thirty-nine 
dollars, payment in full, having signed duplicate hovel Mick 


ROBERT HOLLAND. 


mark. 


Witness: 8S. M. Pout. 


Voucher No. 2, dated July 15, 1857. 


Unirep Srates Parenr Orrice, (Hast W1xe,) 
To Z. D. Guman, Dr. 
1857. 
July 7. For 125 lights, 154.x 281, double-thick French glass, 
GSE a ea er ee nee ines pcr re iecuonnaconicoa suascnnboscdhder $142 50 
For 9 lights, 17 x 28}, double-thick French glass, at 
SU 28 ecras resatessccovec sosenseussessecdosecorssemeueenstees 11 07 
For 18 lights, 151 x 264, double-thick French glass, 
at $1 sective tne Macca rel cota venastrcs sense anceammeaacesetees 18 00 
For 2 lights, 18 x 24, double-thick French glass, at 
£1 pone caanconaneccanermenseeant eneceeonapcdgdbnincd saonESeNeANaNe 2 00 
For 12 lights, 151 x 204, double-thick French glass, 
HELO! COMBA iiss. cc sccdeoccusesesecctluseecserecereceeearns 7 80 
181 37 
Less 20 per cent. discount........6..sceccceeeseeeesssens 36 27 
145 10 


For 26 lights, rolled rough glass, 764x19, Eng- 
lish thick; 66 lights, 54x21}; 5 lights, 48x 
162 = 819,%% ft., at 45 cemts...........ceeccsseeeceeee 368 71 


Wasuieron, July 15, 1857. 
Received of Charles Mason, Commissioner of Patents, five hundred 
and thirteen dollars and eighty-one cents, payment in full, having 
signed duplicate receipts. 
Z. D. GILMAN. 


Voucher No. 3, dated July 25, 1857. 


Hon, Cras. Mason, ComMisstoner oF PAvENTS, 
To Jno. 8. Frycu, Dr. 
1857. 
July 20. To glazing 81 lights, 154x28} and 17x28}, at $1...381 00 
To glazing 6 lights, 15d IGP Tati Sec cadescccernees 6 00 
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July 20. To glazing 14 lights, 15}x 21, (glass and glazing,) at 


OI Bs cccu sae otiogbodticn) GOd000eee obucbodHodeoacs eas eaoUnE aoc $17 50 

To glazing 24 lights, 754x19, bedding and glazing 
eked itis (0 2 senccessosoassusecoquousodopbson9aScuseCeeEceD 48 00 

To glazing 64 lights, 21$x54, (east wing,) four sky- 
lights bedded, at/$l 50).-.... 2.2... eee eee neeee eee 96 00 
To painting 5 skylights, at $1 50................ eee 7 50 
To glazing 4 lights, skylights, 10x48 in., at $1...... 4 00 
260 00 


“Correct—G. R. A. 
Wasutneton, D. C., July 25, 1857. 


Received payment, 


JNO. 8. FINCH. 


Voucher No. 1, dated August 22, 1857. 


Unitep States Patent Orrice, (East W1NG,) 4 
To Joun 8. Fincu, Dr. 


Hon glazing Ulight, 18/x24) in case..-......:-...-cceeeceenneeeene ee $0 75 
For glazing 12 lights, 16 x 20, in case, at 50 cents................. 6 00 
Painting, graining, and varnishing 2 cases, in east wing......... 12 00 

18 75 


Wasuineton, dugust 22, 1857. 


Received of Acting Commissioner of Patents eighteen dollars and 
seventy-five cents, payment in full, having signed duplicate receipts. 
JNO. 8S. FINCH. 


Voucher No. 2, dated August 27, 1857. 


Unirep Srares Parent OFFIce, 
To Saran Penny, Dr. 


1856. 
Dec. 6. For making 80} yards carpeting, at 123 cents.......... $10 03 
For binding 20 yards carpeting, at 124 cents............ 2 50 
May 14. For sewing 320 yards matting, at 123 cents.............. 40 00 
52 53 


Correct—G. R. A. 
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Wasuineton, August 4, 1857. 


Received of Acting Commissioner of Patents fifty-two dollars and 


fifty-three cents, payment in full, having signed duplicate receipts. 
SARAH PENN. 


Voucher No. 1, dated September 19, 18577. 


Unirep States Parent Orrice, to Joun 8S. Frycn, Dr. 
1857. 
Sept. 18. For the following glazing and painting, done on the east 
wing Patent Office building, viz: 


Glazing 1 light glass in bulkhead, 12x 20......... $0 75 
Glazing 15 lights in cr. sash, gable end of building, 

BUDO Ge vices coon cseccanececens sapenummenoneceaastaassottees 7 50 
Painting, 4 coats, zine, large bulkhead, and glazing 

the same with enamel glass..........-.ssesceeeeeeee 94 00 


Painting with 4 coats, zinc, bulkhead in the mes- 
senger’s room, and glazing the same with 
enamel’ elas: F.0.c.cs panes cecocemeseetasoceess ecceres 75 00 


Correct. 
EDWARD CLARK, 
Sup’t Patent Ofice Building. 


Wasurineton, September 19, 1857. 


Received of Charles Mason, Commissioner of Patents, one hundred 
and seventy-seven dollars and twenty-five cents, payment in full, 


having signed duplicate receipts. 
JOHN 8. FINCH. 


Voucher No. 3, dated September 4, 1857. 


ee Unirep Svares Parent Orrics, to Scuurren & Kanter, Dr. 
Sept. 4. For painting, fresco, the following rooms at east wing Patent 
Office building, viz: 
3 rooms, fancy, at $40 
4 rooms, plain, at $8......... 
Ieroomsp small ic. .cscsses- sec 
Scaftoldin oh ee ccsacsscaeoncaiamececerentemeneecesea 


Correct. 
EDWARD CLARK, 
Sup't Patent Ofice Building. 


et ee ee eee 
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Wasutnaton, September 4, 1857. 
Received of acting Commissioner of Patents, one hundred and sixty- 
four dollars, payment in full, having signed duplicate receipts. 
SCHUTTER & KAHLERT. 


Voucher No. 4, dated September 9, 1857. 


Unrtep Srares Patent Orrice, to W. H. Harrover, 


1857. 
Aug. 13. To 1 large watering-pot.............:.ceseeneeeseeeeee tenes 
22: Covering stand with zinc, $3 75; tube 50c........ 
AMORA ALOUD Ueeccmenteacessacesssstrersensscsstscsessts. 
25. DST POUNAS) Pipeyat LOCr rrr ccsccseevssecesserc sewers 
BSNEAVVEOLDONWS rtecaae ttaceetncrenaccdensaseescscstsn. 
2 hands putting up pipe...............sceecereereres 
26. 49 pounds iron hot-air pipe, at 16c................. 
i@POLUUS PPC abel OClstemnscearectastesscas cesses 
2 heavy elbows, at $1 314...........:.cecceeeeeeees 
28. BSMMCAVYACLDOWS RUS DO uisrcetscdesscrcecssreecnese 
USOMpounds pipe at lGCes rc. ...2.-c-cscsncncsscerevees 


SEPTEMBER 9, 
Received payment, 


Correct—G. R. A. 


Voucher No. 1, dated October 28, 1857. 


Unitep Staves Parent Orrice, 
| To F. Monun, 


1857. 
July . 15. 193 feet best white pine lumber for cases, at 5 cts.. 
20 feet broad molding, at 5 cents...........:..06006 
18 feet small molding, at 3 cents................066 
5 lbs. nails, 25 cents; hardware for doors, $190, 
7 days’ work of carpenters, at $2 50........-...04 
ph atin achat minecieacyeccacescerten es ents 
August 13. 24 days carpenters’ work altering book-case, at 
V2) Gil ocsriepocnoacceacisnadcedaddnqsnndagnoounoacsoCqeooDE 
Mctoben2o. Repairing Old CASC i scresessecsvacsecseseeensssccene ces 
: Two bulkhead doorway across passage, measuring 
TOT UNG WOLEee cence irrecticcscaecsc sis» $120 19 
16 per cent. deducted as per contract... 19 23 


Dr. 


. $1 
_ « 


. 8 
~ 20 


1857. 
W. H. HARROVER. 


Dy: 


100 


65 
00 
54 
15 
50 


00 


62 
00 


96 
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October 23. Materials for the same..........:s.scecesceeeeseens wene SOT 15> 
One panel stand for water-cooler, measuring 
LOPEW Ori tse stseventceoncemsnteeeteneece $5 53 
20 per cent. deducted..........cs-ccreeeerers 110 

— 4 43 

Materials for thé samen. 025. te. succes scesee- tose -ccve 3°75 

65 feet carpet strips, at 8 cents..............ccceeeeee 5 20 


Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Received payment this 28th day of October, two hundred and 
twenty dollars and ninety-five cents. 


FRANCIS MOHUN. 


Voucher No. 2, dated November 2, 1857. 


Unrtep States Parent Orrice, 


To Hoor, Bro. & Co., Dr. 


1857. 
August 20. ‘T'o 120 yards white matting, at 423 cents....... $51 00 
22. ‘To 12 pieces matting binding, at 25 cents........ 3 00 
27. To 131 yards velvet carpet, at $2 25.............. 294 75 
To 125} yards velvet carpet, at $2 50............. 314 38 
To 3§ square yards oil-cloth, at $1 25......... 4 45 
Sept. 1. To 8 yards linen burlaps, at 18}................6. 1 50 
19. To 7 yards Brussels carpet, at $1 50............ 10 50 
To 56 do do do) atiSleo Orestes 84 00 
21. To 2 lbs. carpet thread, at $1.............0....0000 2 00 
To 1 paper needles, at 64 cents.............0006 6 
24. To 434 yards satin laine, at $2 50................ 108 75 
To 60 yards curtain gimp, at 374 cents........... 22 50 
To 90$ yards curtain cambric, at 124 cents...... 11 34 
To 94% yards interlining, at 10 cents. ........... 9 AT 
To 10 yards tassel loops, at $1 25..............060 12 50 
To 10 yards tassel hooks, at 18% cents............ 1 88 
To 1 dozen spools cotton, at 60 cents............... 60 
To 2 pieces colored tape, at 124 cents............. 25 
To 5 Wendon cornices, at $8 50 .......sscceceee eee 42 50 
October 1. To 22 2 yards oil-cloth, at $1 25.......ccc000e00 28 33 
c Towledoorsmatscncenencrcc sve ee 4 00 
Correct—G. R. A. 1,007 76 


November 2, 1857. 


HOOE, BRO. & CO. 


Received payment, 


Ex. Doc, 57——4 
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Voucher No. 3, dated November 7, 1857. 


Unitep Srares Patent OFrice, 
To W. H. Harrover, Dr. 


1857. 

August 25. 137 lbs. pipe, at 18 cents, $24 66; four heavy 
Gem G, Ge LI) Pic. cqoscansenohoodsso sd Soo CUDoSCOREE $29 91 
Half day, two hands, putting up pipe............ 3 00 
26. 49 Ibs. iron hot-air pipe, at 18 cents............... 8 82 
GiMlDSsapiperAuILS | CONtS.cc....ce-neensen-ceesases se ene ee 13 86 
PANCAVYRCLDOWS) AUISL (Sl de.c.cc.cetcvwssacsasnstoeese 2 624 
28. 3. do do Gk) “osenpapdeatinn poocepceonoeaan 3 94 
TSO Nbs: pipe; ab US icents....... 6.0.6... esse eeee een 23 40 
27 lbs. do Ghia) >) eaSconosecnneobadeenecorntcs 4 86 
IB DO wrettetestececeoteceseenatsccachecennnscsssines 50 
Half day, two hands, fitting up pipe...... ea © wii) 
October 2. 117 Ibs. heavy pipe, DUM CRCENtB etter erecta taune 21 06 
ees Ore brick tab Od iCeniscct-ccenvecstcsrarecsesscsesers 1 873 
19. 1 grate, $20, (24 5) BLOVe mo lO sesesancrsees ese sscs vs. 35 00 

27. Half day, one hand, cleaning out dirt and re- 
moving old castings Wer aha teteae es owes tds eles ecuee 1 50 
Piece pipe for stove, $1; ; cutting hole, $1......... 2 00 
29. Half day, two hands, cleaning Ahi Ciesoaeentee 3 00 
158 00 


The above is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 
November 7, 1857. 


Received payment, 
W. H. HARROVER. 


Voucher No. 4, dated November 27, 1857. 


East Wine Unirep States Parent OFFIce, 
; To Joun 8. Frxcu, Dr. 


1857. 
October 13. To glazing and painting 11 lights in sky-light, 
£32). FU soso chcooanocdqnongndedonsbesconSeOBBdN0o OHODBEEEEE $27 50 
net cae and painting 3 lights in sky-light, 
(D) snonoancvianondcodooeca0s000e 250008 coOUNSoCuRUEUOdE 50 
To glazing and painting 1 light in sky-light, 
(TOL EAR 0 350 sco socncpodooncebodbsaSaedoocaDoCosuGdBODNE 1 00 
To Danae. BIL avin IN@5, 75) Cli bonencdsoneuognnogoee 7 75 
17. To glazing 2 lights 12 x 14 glass................05 75 
To glazing 1 light 17 x 28 glass soddcn oddasodonegeD 2 00 


To painting case in Doctor Foreman’s room, 
BD WEES cisneqoeeonod 1o6nd000n08sdG0baqSCbOSADeNORBeIGOOEO 4 00 
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A October 17. To glazing 1 light 15 x 26 glass....... aoeeseesseere $1 50 
H To painting and graining 2 cases in Doctor 

Foreman’s room, &C........0sseesereseoeeeesereeses 7 00 

56 00 


Correct—G. R. A. 
Received payment, 
JOHN 8. FINCH. 


EAST WING. 
Voucher No. 1, dated January 29, 1858. 


Unirep Srates Parent OFrice, 
To Hoor, Brorner & Co., Dr. 


1857. 

October 7. To 52% square yards oil-cloth, at $1 25.......... $65 28 
To.2, tufited rugs} at $5 00......5-..20...ec0ereesens 10 00 
9. To 2:packs:pins,jati$l. 00... 352.2 ees saeceoes 2 00 
12. To 754 yards tapestry carpet, at $1 50.......... 112 69 
14. To 724 yards Brussels carpet, at $1 50.......... 108 37 
To 85 yards Brussels carpet, at 1 50............. 127 50 
19. To 1 tuffted rug, at $5 00.............. eateeesonees 5 00 
Mompoundithread’: 2. .cscsssscsssressersststsogseces 1 25 
205 Lod spound: threads desc sncie-bsces setacnenteecsses 1 25 
23. To 79} yards tapestry Brussels, at $1 50........ 119 63 
To 814 yards tapestry Brussels, at $1 50........ 122 00 
To 1 piece carpet binding.......0i..0....-.cseserseee 75 
To cash paid cartage on oil-cloth...............0+. 35 
30: oj derogs) curtain TINgS:. ..0...<.0,-002-onecsesceses ; 50 
28. To 474 yards Brussels carpet, at $1 50........... 70 80 
TAT 45 

i, Received payment, 


HOOK, BRO. & Co. 
January 29, 1858. 


Voucher No. 2, dated January 29, 1858. 
Unirep States Parent Orrice, (Hast W1nNa,) 


1857. : ; 
For making 680 yards Brussels carpet, at 20 cents per yard...... $136 


To Saran Penn, Dr. 
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Wasuineton, January 29, 1858. 
Received of the Commissioner of Patents one hundred and thirty- 


six dollars, payment in full, having signed duplicate receipts. 
SARAH PENN. 


Voucher No. 3, dated March 10, 1858. 


Unitep States Patent Orrice, 
To Anrnony Bucntey, Dr. 


1857. 
Danuaryrols LO writinp tables... ..5.cs...s0.c0.-cesceeereroseesee $11 00 
July 27. To mahogany table and case for table 40 00 
To repairing case-doors, splicing, and putting 
ONEDOLUStr esses cieet actor eesccacteccsecceeseess oe 1 00 
Momeaticherny ladder s..c..cwcccdstsewescecsvecese 4 00 
To 75 feet of divisions, at 15 cents 11 25 
To 30 feet slipped shelorig, at 20 cents......... 6 00 
To 48 feet divisions scolloped, at 12 cents... 5 76 
To 144 grooves, at 5 cents.............sceecesesees 7 20 
To taking out interior of case, putting on 
hooks and eyes, and fitting 10 grooves...... 1 50 
September 12. To rubbing down and varnishing sofa......... 1 00 
To rubbing down and varnishing 6 chairs.... 3 00 
To rubbing down and varnishing 2 large 
GET cos50da000 SnGCdHO4 C00 DOTOOCOOS HOS HBE ACRE 1 50 
To rubbing down and varnishing 1 arm chair, 1 25 
To rubbing down and varnishing 2 large ta- 
Dlesjandscases ati S3oeerss.ccscncct ese veuesese 6 00 
To putting lining inside of small case doors, 1 25 
To putting lining inside of 4 large case doors, 2 00 
To covering 2 tables with blue cloth, putting 
on molding, &c., at $6°50:..7................. 13 00 
To furnishing and putting on table-cover, 
IM OMAN PS rey Crmactienenaasctessieatscee es feneces'« 2 50 
To restuffing back and cushion of revolving 
chair, and covering same.................c0eeees 2 50 
To repairing 3 mahogany chairs, at 75 cents 2 25 
To repairing large mahogany chair............ 1 25 
To repairing, furnishing, and putting iron 
braces on center table.......:...cccs.ccecscesees 2 00 
To rubbing and varnishing 4 chairs, at50 cents, 2 00 
To hanging 4 window-shades, furnishing cord, 
CS CMR caren etapa wed BCom Se Saati Watieeeveeeee 1 25 
To rubbing down and varnishing table......... 1 50 
To repairing, putting new back on sofa, rub- 
bing down and varnishing sofa............... 2 50 
To furnishing blue cloth and putting it on 
Cablevmol dine asccC hemes teres tcsenercesssce.s 6 50 


To rubbing down and varnishing tables and 
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September 12. To furnishing and putting new cover on table, $2 50 
To repairing castor and putting it on chair, 


(Contingent).......ciese-2seoneseceeeceenensene sore 14. 
; To hanging 2 large MapS..........0ssssceseressere 24 
To repairing case by putting in new foot...... 50 


16. To fixing and raising oak chairs, and furnish- 
ing and putting on Blake’s brass wheel 


CASbors Auccnesesec sees stecees artes Secaeastetaeerss 3 25 
To putting Blake’s brass wheel casters on 
LAD Griieetecsee or cons utansewevevenearonre se aaee 1 50 


To large mahogany table, extra finish, five 
drawers, casters, ferrules, and covered with 


fine blue Clotlivie.cc.ccsvecesetsenttetaccwes se 47 50 
To furnishing and putting on 8 brass cup- 
board locks, (contingent).............:s00s0008 6 00 
23. To mahogany movable book-stand... aces 18 00 
Octobersls. sol writing. table. c.ss:-cessssesostesnerte eee: 18 00 
To addition to table, by making leaf 6 feet 
long and 21 inches wide, covered with 
moldings, hinges, guides, bearers, &c., 
(Contin rent) isos tee ese tata ewan soeen eae se cena 6 25 
December 12. To mahogany tables with ferrules, casters, &c., 
(contingent)in a sat.cconccrscs sce o-nenenseteraiecs 25 00 
To rubbing down and yarnishing table 1 50 
273 07 
Deduct from above amount items marked 
COMMM PENG eeecs.cecs ss eecesorest seer eee 37 3 
235 70 
. Wasurneton, Jfarch 10, 1858. 


Received of Joseph Holt, Commissioner of Patents, the sum of two 
hundred and thirty-five dollars and seventy cents, in full for the fore- 


going bill. 
ANTHONY BUCHLEY. 


WEST WING. 
Voucher No. 1, dated November 19, 1857. 


Unrirep States Parent Orrrce, 
To Epwarp Crank, Dr. 
1857. 
November 19. Tor expenses visiting New York in relation 
: to cases for saloon of west wing Patent 


Office building, 464 miles, at 10 cents...... $46 40 
For 1 day’s detention.......... aekosstaeeercence 3 00 
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Wasurineton, November 19, 1857. 
Received of the Commissioner of Patents forty-nine dollars and forty 
‘cents, payment in full, having signed duplicate receipts. 
EDWARD CLARK. 
Pay—S. T.S. 


Voucher No. 1, dated January 29, 1858. 


Unrrep Srates Parent Orrice, to Firzuuen Corry & Bro., Dr. 
1857. 
Dec. 7. To 55,755 feet 4-4 white pine, at $40 per 1,000 feet, $2,230 20 
' -§ 222 feet 10-4 white pine, at 50 per 1,000 feet, 411 10 
6,050 feet 8-4 white pine, at 50 per 1,000 feet, 302 50 


2,943 80 

The above is correct. = 
EDWARD CLARK, 

Superintendent Patent Office Building. 


‘Received of J. Holt, Commissioner of Patents, twenty-nine hundred 
and forty-three dollars and eighty cents, in full of above account. 
FITZHUGH COYLE & BRO. 


JANUARY 29, 1858. 


Voucher No. 2, dated February 4, 1858. 


Unrrep Srares Patent Orrice, to Gites W. Orpway, Dr. 
1858. 
Feb. 5. For putting up 55,750 feet of lumber into saloon of west 
wing of Patent Office building, for cases, at $1 per M...855 75 


Correct. EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutneton, February 8, 1858. 
Received of the Commissioner of Patents, fifty-five dollars and sev- 
enty-five cents, payment in full, having signed duplicate receipts. 
GILES W. ORDWAY. 


Voucher No. 1, dated April 12, 1858. 


Unrrep States Parent Orrice, to Gites W. Orpway, Dr. 
1858. 
April 12. For 53 days’ work by laborers, at taking lumber, sash, 
and glass into the saloon of the west wing of Patent 
Office building, for cases, at $1 25............:s0cese eee $66 25 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 
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Wasutneton, April 12, 1858. 
Received of the Commissioner of Patents, sixty-six dollars and 


twenty-five cents, payment in full, having signed duplicate receipts. 
G. W. ORDWAY. 


Voucher No. 2, dated April 24, 1858. 


Unitep Srates Parent Orrice, to Z. D. Gaiman, Dr. 


1858. 
April 1. For 150 boxes first quality Baltimore glass : 

For 10,000 lights, 93 x 20, at 15c. per light......... $1,500 00 
For 800 lights, 163 x 20, at 27c. per light........... 216 00 
1,716 00 
Less 20 per cent. discount..........-...csesceneeeeoee 343 20 
1,372 80 

Correct. EDWARD CLARK, 


Superintendent Patent Ofice Building. 


Wasutneton, April 24, 1858. 
Received of the Commissioner of Patents, thirteen hundred and 


seventy-two dollars and eighty cents, payment in full, having signed 
duplicate receipts. 


Z. D. GILMAN. 


Voucher No. 3, dated April 29, 1858. 


Parenr Orrice, (West W1nG,) 
To Wasurneron AND Batrrmore Rarroap Co., Dr. 


1858. 
Zp 117A, 7 Ate seated ts Wyn 1183 TiS F Gosonvanacondcodososconeodsacoenocc $3 86 
To charges paid in Baltimore.. 7 14 
Carta CPR ivecerc secrets ctr rarer tc sane ason raster ew eriane 1 50 
12 50 
Correct. a 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Received payment, 
EDW. E. GILBERT, for Agent. 
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Voucher No. 4, dated May 1, 1858. 


Unrtep States Parent Orrice, (West Wrne,) 


11. 
March 16. 
23. 


25. 


27. 


30. 


April 1. 


To Firznucu Corte & Bro., 


To 5,031 feet 4-4 picked selects, at $40 per 1,000 


PEG beemmetnteen nee nie cesnvorc cere cotcersesesles ies 
1,492 feet 4-4 picked selects, at $40 per 1,000 
1W131) SS eadenibncice Gob ddee6b0 LOC SUSE S AES ICUS PEE Cone ene 
3,559 feet 24-inch merchantable white pine, 
SOU PCI UOU MCCUE cnccrescscsestatere sn -ccessese 
7,693 teet 5-4 heart flooring, at $45 per 1,000 
HGGUMtereteameeesetetiocee ccs re saciiccerecietin ins 


TEE, sadgabo ago cH SGNHbOOSROcOS EERE EEE CSE E eR EE eno 
1,922 feet 3x 4 picked Carolina, at $35 per 
ROO OM eC lmemerstacenin secre sere raccc<<eseessens 
2,509 feet 5-4 heart flooring, at $45 per 1,000 
TECTT wecanoatiagobi Sho laden ScD UNOUDBERTD COT OB TR COnC ECE 
2,066 feet 5-4 heart flooring, at $45 per 1,000 
HELL ddcnedooede59d000d680 doaR IUD CSURUCOU SEDO BBE In nOES 
536 feet 4-4 picked selects, at $40 per 1,000 
TEL cadseqo00sdedacbibnd 0000. Sond SOO uOGEE EA MER BSE ete 
130 feet select Carolina, at $35 per 1,000 feet 
ee feet 4-4 picked selects, at $40 per 1,000 
ETE noes cenobaoionotipeobe hoonsnySooDiAqpSSecHApOUOueEOo 
72 feet 3 x 4-inch studs, at $15 per 1,000 feet 
613 feet 4-4 culls, at $1725 per 1,000 fect .... 
844 feet 4x 6 select white pine, at $35 per 
IE QOOH CGUine cet ancener ee ssccccntecsctecsiecescoses 
240 feet 12-foot studs, at $15 per 1,000 feet... 
25 feet 5 x 6 Carolina, at $30 per 1,000 feet.. 
466 feet 6-4 merchantable white pine, at $50 
penmlnQ00Mceteesccceoseseacccsac onan ssacrae scene 
3,520 feet Norway, at $20 per 1,000 feet...... 
1,216 feet 4 x 6 white pine, at $35 per 1,000 
HCG Leer eer ter te es erect es reac a cececseaevever tes 
2,940 feet 3 x 44 picked Carolina, at $35 per 
QUO ee tira cetetan serra eS tec stice Soscia vip cece <n» 
7,023 feet 6-4 merchantable white pine, at $50 
OO Osteo tresetecmeccccasc ec ccrccetc cscs cevteses 
4,037 feet 6-4 merchantable white pine, at $50 
Mere OOOMeataeeteme sc ceeccs ec osccs-eseeeseesle 
1,952 feet 3 x 4 Norway, at $20 per 1,000 feet. 
312 feet 4-4 cullings, at $17 50 per 1,000 feet 
100 feet studs, at $15 per 1,000 feet............ 
oer feet 5-4 clear Carolina, at $35 per 1,000 
(85 don gioon600n099G0" SOO AOTEDEE aS TASC Eee CeIEE 
gee feet 3x 8 Norway joists, per $20 per 
Cr Gnsasenasnanicocacun con caGpadeen Donon: eae ECOeeeenee 


$201 
59 
17 
346 
180 


Dr. 


24 
68 
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April 6. To 2,174 feet 3 x 12 x 14 white pine, at $35 per 


IL O00 Meetic.c..csccccsscndeesso ow seeancemen setts $76 09 
13. 2,301 feet 3 x 6 white pine, at $35 per 1,000 
FOB bis .wesusee sages tuemeee sores nawsee ee ee oameates 80 54 


4,236 feet picked selects, at $40 per 1,000 feet. 169 44 


2,594 44 


The above bill of lumber has been furnished by the Messrs. Coyle 
for the casing and gallery in the west wing of the Patent Office build- 


ing, and is correct. 
H. S. DAVIS. 
Apri 30, 1858. 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Received of J. Holt, Commissioner of Patents, (May 1,) twenty-five 


hundred and ninety four dollars and for ty-four cents. 
FITZHUGH COYLE & BRO. 


Voucher No. 5, dated May 18, 1858. 


Unrrep States Patent OFFICE, 
To Rattroap Company, Dr. 


1858. 

May. To freight on 14 pieces castings and 1 box.............. $1 87 
To charges paid in Baltimore ................ccesscseseeeees 8 43 
FRONCANIRE Ol: nsccscn cece etocacscesssces Coss ceusae one eontae sales 50 
To freight on 12 pieces castings ........:.csessseeeseeeeeees 1 50 
To charges paid in Baltimore..........:scceeeeceeeeeeeeenes 7 00 
ARG) GENIE). che coasognvoooncoaseocnUNdHEaDODyoRonoOIOIGOSESRIOGOIOGS 50 


Voucher No. 6, dated May 18, 1858. 
Unirep States Parent OFrrice, 


1858. 
May 18. For freight, &c., on iron castings for cases in saloon 
of west wing Patent Office building: 
For freight, hauling, and whartfageon 17, 828 pounds 
per schooner Hamilton...-..sscsseeseseeesseeeves $25 15 


To Henry Lewis, Dr. 


— 
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May 18. For same on 14,426 pounds per schooner Boston... $20 3 
For same on 6,417 pounds per schooner Arctic..... 90 
45 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, May 18, 1858. 


Received of the Commissioner of Patents, fifty-four dollars and fifty- 


six cents, payment in full, having signed duplicate receipts. 
HENRY LEWIS. 


Voucher No. 7, dated May 18, 1858. 


Unitep States Patent Orrice, 
To Janes, Besse & Co., Dr. 
1858. 
wey 15. For 41,265 lbs. iron castings, at 6 cents, for forty 
cases for saloon, west wing of Patent Office 
POUT pretest sane enn ieesccetsoncutieneceldeee $2,475 90 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutncton, May 18, 1858. 
Received of the Commissioner of Patents two thousand four hundred 
and seventy-five dollars and ninety cents, payment in full, having 


signed duplicate receipts. 
JANES, BEBEE & CO. 


Voucher No. 1, dated July 2, 1858. 


Unirep Srares Parent Orricr, 
To Tuos. D. Bonp anp oruers, Dr. 


1858. To Thomas D. Bond, 24} days, at $2 50...........00000 $60 62 
To Ignatius Atcherson, 26 days, at $2................0065 52 00 
John Wilkerson, 214 days, at $2...........c.csc0eseenseeee 43 00 
Thomas Downey, 26 days, at $1 25......0....cc...scceeees 31 25 
186 87 

Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 
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Wasurneton, July 2, 1858. 


Received of J. Holt, Commissioner of Patents, the sums set opposite 


our names, 


west wing 


‘Witness: 


in full, for work on the model cases in the saloon of the 


of the Patent Office building. 
THOMAS D. BOND. 
I. W. ATCHERSON. 
JOHN WILKERSON. 


THOS. x DOWNEY. 


mark. 


Tuos. D. Bonn. 


Voucher No. 2, dated July 3, 1858. 


Hon. Jos. Hor, 


1858. 
Feb. 2) 
March 24. 


April 3. 


May 4. 


June 2, 


To Harvey & Apams, Dr. 
For cases in west wing of Patent Office : 


3 gross 2-inch No. 16 screws, at $1 06............... $3 18 
1 keg, each, 10d. and 12d. finishing nails, at $4... 8 00: 
35 pounds Irish glue, at 30 cents..........cccsseseeeeees 10 50 
. 12 quires sand-paper, at 20 cents ..........scccceeeseeeee 2 40 
2 kegs 12d. finishing nails, at $4............cecseeeees 8 00 
. 10 pounds Irish glue, at 30 cents.............cccceseeee 3 00 
Damealllicoalshovelesceccace we esssnessicessveneesnceesges 12 
43 pounds Irish glue, at 30 cents.............:ceeeeeee ee 12 90 
94 pounds Ivish glue, at 30 cents...........::eeeeeeeer es 28 20 
6 quires sand-paper, at 20 cents 
Ui quinessand-paper:.s-...-nea-ncentereceesttesent ens ees 
4 quires sand-paper, at 20 cents 
- 10 quires sand-paper, at 20 cents.........0:::seeeeeees 
6 quires sand-paper, at 20 cents................. 
45 pounds Irish glue, at 30 cents 
1. 10 pounds Irish glue, at 30 cents 
5 quires sand-paper, at 20 cents ..........csceeeeeeeeee 1 00 
Tiqguire sand=paper.c.caccecccoccensocecceeeccnswasseraececer 20 
1 gross 1#-inch No. 13 screws.............::eeeeeeeerees 70 
1 gross 14-inch No. 12 screws.............ssseseceeenne 50 
4 gross 14-inch No. 12 screws, at 55 cents.......... 2 20 
4 gross 1}-inch No. 13 screws, at 70 cents.......... 2 80 
kegs Gd pnailsyrcaentueccenoscccestsmmenestseccmnes ss 4 00 
6 gross 13-inch No. 13 screws, at 70 cents........... 4 20 
4 papers brads, at 12} cents.........cceeeeeeereeneeeeeees 50 
Wkep: Sd nails's.c.cssts.csccs se cau ecdeasersuenacsecesasrsess 4 00 
> 1] kegs nails, at $4.............cccccesccereenneeseceeosenee 44 00 
6 gross 13-inch No. 13 screws, at 70 cents.........+ 4 20 
7 gross 14-inch No. 12 screws, at 55 cents 3 85 


8,000 brads, at 124 cents..........sesscseeceeees 
6 gross 14- -inch No. 12 screws, at 55 cents 


— 


60 CONTRACTS FOR SALOONS OF PATENT OFFICE. 


June 22. 4 gross 1}-inch No. 13 screws, at 70 cents........... $2 80 
23. 8 gross 3-inch No. 10 screws, at 34 cents ............ 2 72 
3 gross 1#-inch No. 14 screws, at 79 cents ........... 2 37 
24 quires sand-paper, at 20 cents ..............0.eseeee 50 
24. 12 papers brads, at 124 cents ............:.cseseereeeeeens 1 50 
3 gross 14-inch No. 12 screws, at 50 cents............ 1 50 
26. 5 gross 2-inch No, 13 screws, at 79 cents............ 3 95 
- 2 gross 24-inch No. 15 screws, at $1 06............6+ 2 12 
28. 10 gross 24-inch No. 15 screws, at $1 06............ 10 60 
2 gross 2-inch No. 13 screws, at 79 cents............ 1 58 
1 bar #inch octagon steel, 12 pounds, at 18 cents. 2 16 
1 dozen flat bastard files, each, 8-inch, $3; 12-inch,$5 8 00 
9 gross 38-inch No. 15 screws, at $1 37 .............45 12 33 
30. 54 gross 3-inch No. 15 screws, at $1 37 ............5 73 98 
300 76 
Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Received payment, 
HARVEY & ADAMS. 


Voucher No. 3, dated July 17, 1858. 


Unrrep Srares Patenr Orrice, 
To Rattxoap Company, Dr. 


1858. 

uleny @. MPayiats ane (yah 1el< g55Senicon 50500 a50CuB 6600S COO UHO DARD REE BEERS $0 40 
Charges paid in Baltimore...................sececeeseeeeeeeeee 65 
(CERI son 0508 0010e0000000000000K S70 0000S COOD UE COOSA AS EC ERE AER 25 
elves mm lomrelp bonis bOXmes sees sce se cases cst ee seveccieecoee eee 75 
GhareesipaideinuBaltimore sccm cect sessteecseccsese esos 60 
Garth pelscnccan.nrsesee rescore ee Shea HoRCOCCOREEEOSORE 25 
2 90 

Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Received payment, 
EDW. E. GILBERT, 
For Agent. 
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Voucher No. 4, dated July 28, 1858. 


Unizep Srares Parent Orrice, 
To Firznucu Corte & Bro., Dr. 


1858. (Casing west wing.) 

April 30. To 510 feet 4-4 picked selects., at 4 cents............ $20 40 
June 15. 4,002 feet 4-4 merch., at 5 cents.............:0066 200 10 
19. 602 feet 14-feet studs, at 1} cents.................. 9 03 
IN ¢e 1,010 feet 4-4 merch., at 5 cents ..........:e0eeeees 50 50 
18s 4,010 feet 4-4 merch., at 5 cents............00605 200 50 
21. 600 feet 3 x 4 picked studs, at 1} cents.......... 10 50 
1,003 feet 4-4 merch., at 5 cents........cceeeeeeees 50 15 
24. 1,584 feet 3 x 4 picked studs, at 1} cents........ 27 12 
408 feet extra merch., at 6 cents............0..006 24 48 
July 2. 1,516 feet 5-4 selects., at 4’cents.............c00ee 60 64 
17. G00 feet studs, at 14 cents ..........cccsccerecceeees 9 00 
1 663 02 

I have examined the above bill and find it correct. 

H. 8. DAVIS. 


JuLy 27, 1858. 


Correct. 
EDWARD CLARK, 


Superintendent Patent Office building. 


Juty 28, 1858. 


Received of J. Holt, Commissioner of Patents, six hundred and 


sixty-three dollars and two cents in full of above bill. 
FITZHUGH COYLE & BRO. 


Voucher No. 5, dated August 2, 1858. 


Unitep States Parent Orrice, 
To T. D. Bonp anp orusrs, Dr. 
1858. 
August 2. To Thomas D. Bond, 204 days, at $2.50 per day, $50 62 
Ignatius Atcherson, 26 days, at $2 per day.... 52 00 


John Wilkerson, 26 days, at $2 per day........ 52 00 
Charles Garcia, 24 days, at $2..............00020- 48 00 
Alexander Hamilton, 21} days, at $2 perday, 42 50 
Alfred Tuttle, 174 days, at $1 50 per day...... 26 25 
. 271 37 


Correct. 
EDWARD CLARK, 


Superintendent Patent Office Building. 
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Wasuineton, August 2, 1858. 


Received of J. Holt, Commissioner of Patents, the sums set opposite 
our names, in full for work on the model cases in the west wing of the 
Patent Office. 

. THOMAS D. BOND. 

I. W. ATCHERSON. 

JOHN WILKERSON. 
CHARLES GARCIA. 
ALEXANDER HAMILTON. 
ALFRED TUTTLE. 


Voucher No. 6, dated August 12, 1858. 


Unrtep States Patent OFFICE, 
To Janes, Benes & Co., Dr. 


For 722 pair brass hinges, at $10 50 per dozen pair............ $631 75 
5,000 #-inch bolts, at 75 cents per 100..................0:000 37 50 

2 oe iS FCO NoosdacenqdseinddeduO SoC kOUs DERE CE nCEL eee eee eee 8 00 

Paid freight, drayage, and boring above...............0.066 6 75 
6,921 pounds can castings, at 6 cents per pound.......... 415 26 
Paid FTEL OP MGANOLOTAY DO Ciescciacadcesccodessnescecssceessceca a. 9 78 
1,109 04 

Correct. | aes, oe 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutnaton, August 11, 1858. 


Received of the Commissioner of Patents eleven hundred and nine 
dollars and four cents, payment.in full, having signed duplicate 
receipts. 


JANES, BEBEE & CO. 


Voucher No. 7, dated September 1, 1858. 


Unitep States Patent OrFice, 
To Tuomas D. Bonp AnD oTuERS, Dr. 


1858. 
Sept. 1. To Thomas D. Bond, 20 days’ labor, at = A radaag $50 00 
Ignatius Atcherson, 26 days’ labor, at 2 00...... 52 00 
John Wilkerson, 26 days’ labor, at 2 00...... 52 00 
Charles Garcia, 26 days’ labor, ate200:..... 52 00 
Alex. Hamilton, 26 days’ labor, at 2 00...... 52 00 
Alfred Tuttle, 24 days’ labor, at 1 50...... 36 00 
294 00 
Correct. EDWARD CLARK, 


Superintendent Patent Office Building. 
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Wasuineton, September 1, 1858. 
Received of Joseph Holt, Commissioner of Patents, the sums set 
opposite our respective names, for work on the model cases in the 
saloon of the west wing of the Patent Office building. 
THOMAS D. BOND. 
I. W. ATCHERSON. 
JOHN WILKERSON. 
CHARLES GARCIA. 
ALEXANDER HAMILTON. 
ALFRED TUTTLE. 


Voucher No. 8, dated September 24, 1858. 


Unirep Srares Parent Orrice, To ALFreD Turrie, Dr. 


1858. 
Sept. 24. To 19 days’ labor on cases in west wing of Patent 
Office building, at $1 50 per day.............c00 $28 50 


Correct. EDWARD CLARK, 
Superintendent Patent Ofice Building. 


Wasnineton, September 24, 1858. 


Received of the Commissioner of Patents, twenty-eight dollars and 
fifty cents, payment in full, having signed duplicate receipts. 
ALFRED TUTTLE. 


Voucher No. 9, dated September 24, 1858. 


Unrrep Srates Parent Orvice, To CHarues Garcra, Dr. 


1858. 
Sept. 24. To 15 days’ labor on cases in west wing of Patent 
Office building, at $1 50 per day................4 $22 50 
Correct. EDWARD CLARK, 


Superintendent Patent Office Building. 


Wasutnaton, September 24, 1858. 


Received of the Commissioner of Patents, twenty-two dollars and 
fifty cents, payment in full, having signed duplicate receipts. 


CHARLES GARCIA. 
Voucher No. 10, dated September 30, 1858. 


Unirep Srares Parent Orrice, (West W1NG,) 
To Frrznven Coyne & Bro., Dr. 


1858. (Cases and Galleries.) 
July 28. To 800 feet studs, at $15 per M feet...............06 $12 00 
Aug. 11. 330 fect 8-4 merch., 16 feet, at $50 per M feet. 16 50 
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Aug. 11. To 1,542 feet 6-4 merch., 16 feet, at $50 per M fect. $77 10 
410 feet 6-4 merch., 12 feet, at $50 per M feet. 20 
192 feet 8-4 merch., 12 feet, at $50 per M feet. 9 60 


14, 972 feet 10feet E.S. scantling, at$l5per Mfeet. 14 58 
566 feet 4 x 6 white pine, at $30 per M feet... 16 98 
16. 151 feet 8-4 merch., $50 per M feet............... 7 55 
505 feet 4-4 picked select., $45 per M feet...... 22 73 
Sept. 3. 187 feet 10-4 merch., $50 per M feet............. 9 35 
8. 1,334 feet 5-4 heart flooring, $45 per M fect...... 60 03 
26. 735 feet 10-4 picked merch., $55 per M feet... 40 43 
21, 240 feet picked studs, $17 50 per M fect......... 4 20 
210 fect sel. Carolina, $40 per M feet............ 8 46 
319 95 
1858. Credited by— 
Aug. 13. 932 feet heart flooring returned, at $45......... 41 94 
278 01 
The above bill is correct. H. 8. DAVIS. 
Correct. EDWARD CLARK, 


Superintendent Patent Office Building. 


Wasuinaton, September 30, 1858. 


Received of J. Holt, Commissioner of Patents, two hundred and 
seventy-cight dollars and one cent, in full of the above bill. 
$278 01. FITZHUGH COYLE & BRO. 


Voucher No. 1, dated October 4, 1858. 


Unrrep Staves Patent OFFice, 
To Harvey & Apams, Dr. 


1858. (Cases in west wing.) 
July 6. To 28 gross 24-inch No. 15 screws, at $1 06......... $29 68 
7. UKE PAO MEU Stier suatsnctescrscetcssrcscesinsariesse cess 00 


12 gross 14-inch No. 12 screws, at 55 cents...... 

12 gross 1}-inch No. 13 screws, at 70 cents....... 

36 pee brads, at 124 cents...........cscseseseeees 

1 keg, each, 10d. and 12d. nails, at $4............ 

50 lbs. cut nails, assorted, at 5 cents............... 

9: 50 dozen 34 x 3}-inch butts, at $1 75............... 
50 gross 14-inch No. 12 screws, at 50 cents...... 

12. 20 lbs: Irish glue, at 30icents................60....05- 
23. 12 papers brads, at 124 cents...............--..-0-+- 
26. il Gleyqaey TE 1B, HR 6, ssde56 90s pnddnoaeoH Ceo Sopp DROBON SORE 
7 gross 4-inch No. 18 screws, at $2 76............ 

30. 6 gross 1}-inch No. 15 screws, at 70 cents....... 


mo 
BmOD RFE RDOTNORAMRMRO 
or 
Oo 


50 


= 
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1858. 
Aug.6. To 25 Ibs. Irish glue, at 30 cents......-..-sssseeererees $7 50 
12 gross 24-inch No. 15 screws, at $1 06......... 12 72 
16 gross 13-inch No. 13 screws, at 71 cents......... 11 20 
12 gross 14-inch No. 12 screws, at 55 cents......... 6 60 
12 gross 2-inch No. 16 screws, at $1 06............ 12 42 
6 gross 1}-inch No. 14 screws, at 79 cents......... 4 74 
Wdozen Hin Balegts..ccesscs sete cectae tose rer ce eee 6 00 
10. 4 kegs nailgat S41... c....sssccdosteccescscdedaseecesness 16 00 
15 gross 14-inch No. 14 screws, at 61 cents....... 9 15 
5 gross 1i-inch No. 14 screws, at 61 cents....... 3 05 
11. 5-gross 1}-inch No. 14 screws, at 61 cents....... 3 05 
Li. 2 quires sand-paper, at 25 cents.................6-4 50 
12 papers brads, at 124 cents...........0..ce.creses 1 50 
I Quire sand=papercncrovsraccoscurortanccnnveeocer antes 25 
18. 6 gross }-inch No. 10 screws, at 34 cents......... 2 04 
31. 5 quires sand-paper, at 25 cents...........:.0eeeeeee 1 25 
Sept. 1. 5 bsaplue,atis0 centsiecsrae-ssarsserecceccee screed . 150 
12 papers brads, at 12} cents........ 150 
8. 10 quires sand-paper, at 25 cents 2 50 
dkee Gd ness ssc .se sae necneteeneneeeecennte ts 4 00 
12" Uekes Wl Odltenails tere ccnonsenaccewevetensenees - 400 
10 quires sand-paper, at 25 cents...........cccseeeee 2 50 
9 gross 12-inch No. 13 screws, at 70 cents....... 6 30 
2 gross 14-inch No. 14 screws, at 60 cents....... 1 20 
18. 12 gross 14-inch No. 12 screws, at 56 cents....... 6 72 
5 quires sand-paper, at 25 cents.......ccecseeeeeeeee 1 25 
bulbs: plue; at s0centssc-o.carescnercemserene nes 1 50 
16. 16 gross #-inch No. 7 screws, at 30 cents......... 4 80 
8 gross 14-inch No. 7 screws, at 48 cents......... 3 84 
20. 5 gross l-inch No. 8 screws, at 33 cents.......... 1 65 
5 gross l-inch No. 9 screws, at 35 cents... 1 75 
4 gross l-inch No. 9 screws, at 35 cents.. 1 40 
dv quire sand-pAper.....s.e<ccssscceerceevecsnas 25 
12 papers brads, at 124 cents............. 36 1 50 
24, 2 dozen 34 x 33-inch buts, at $1 75.............. 3 50 
8 gross }-inch No. 7 screws, at 28 cents......... 2 24 
361 87 


Ocrober 2, 1858. 


I certify the above to be correct. 


H. 8. DAVIS. 


Correct. 
EDWARD CLARK, 


Superintendent Patent Ofice Building. 
Ocrozer 4, 1858. 


HARVEY & ADAMS. 


Received payment, 


Ex. Doc. 57——5 
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Voucher No. 2, dated October 4, 1858. 


Unrtep Sraves Patent OFFice, 
To Micuart Purmurs, Dr. 
1858. 
October 1. For 26 days’ work, cleaning cases, and at saloon 
west wing Patent Office Building, at $1 25 per 
Cay peccren trecncercsecantecrestantcncetieacsceusacnssess sss $32 50 


Wasutneton, October 4, 1858. 


Received of the Commissioner of Patents thirty-two dollars and fifty 
cents, payment in full, having signed duplicate receipts. 
MICHAEL PHILLIPS. 


Voucher No. 3, dated October 19, 1858. 


Unrrep States Parent Orrice, 
To Z. D. Gmman, Dr. 


1858. 
Oct. 18. For 5 boxes 12§ x 20, 135 lights, glass, at 20c...... $27 00 
6 boxes 134 x 20, 156 lights, glass, at 21c...... 32 76 
5 boxes 104 x 20, 160 lights, glass, at I6c...... 25 60 
4 boxes 9% x 20, 144 lights, glass, at l5c...... 21 60 
8 boxes 98x 20, 288 lights, glass, at l5c...... 43 20 
4 boxes 154x 20, 92 lights, glass, at 24c...... 22 08 
. 172 24 
Less 20 per cent. discount ..........ssccseseeeeeeeens 34 44 
137 80 
Correct. —————— 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutnaton, October 19, 1858. 
Received of the Commissioner of Patents one hundred and thirty- 


seven dollars and eighty cents, payment in full, having signed dupli- 
cate bills. 


Z. D. GILMAN. 
Voucher No. 4, dated November 2, 1858. 


Unrrep Srares Parent Orrice, : 
To M. Purtums, Dr. 


1858. 
Nov. 2. For 26 days’ work, cleaning out saloon west wing 
Patent Office building, at $1 25................000. $32 50 
Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 
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Wasitneton, November 2, 1858. 


Received of the Commissioner of Patents thirty-two dollars and’ 


fifty cents, payment in full, having signed duplicate receipts. 
MICHAEL PHILLIPS. 


Voucher No. 5, dated November 2, 1858. 


Unitep States Patent Orrice, 
To L. H. & G. C. Scunerer, Dr. 


1858. 


Sept. 17. To 672 brass case locks, at $1................cscereseee $672 00 
25 pair brass hinges, at $1..............s.ses-cere 25 00 

368i brass' buttons, at L0Ci..c::.ccesececorsecee secs 36 80 

4 gross 1}-inch round head screws, at 30c... 1 20 

735 00 


Cases in saloon of west wing Patent Office building. 


Correct. - EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasnineton, Vovember 2, 1858. 


Received of the Commissioner of Patents seven hundred and thirty- 


five dollars, payment in full, having signed duplicate receipts. 
L. H. & G. C. SCHNEIDER. 


Voucher No. 6, dated November 17, 1858. 


Unirep States Parent Orrice, 
To Epwarp Crank, Dr. 
1858. 
Noy, 17. For expenses incurred in visiting New York, in 
relation to the iron work for saloon of west wing 


Patent Office building, 464 miles, at 10c............ $46 40 
Wononeldays detention veces ss.c.s.s.scusanceenenecees 3 00 
49 40 


Wasuryaton, November 17, 1858. 


Received of the Commissioner of Patents forty-nine dollars and 
forty cents, payment in full, having signed duplicate receipts. 
EDWARD CLARK, 
Pay.—S. T. 8. 
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Voucher No. 7, dated December 2, 1858. 
Unitep Srares Patent Orrice, 


1858. 
December 1. For 26 days’ work, cleaning out saloon west 
wing Patent Office building, at $1 25 per 

GENT 1000550000096 0000 020000 TSS e eee oe $32 50 


To M. Pumurrs, Dr. 


Wasuineton, December 2, 1858. 
Received of the Commissioner of Patents thirty-two dollars and 
fifty cents, payment in full, having signed duplicate receipts. 


MICHAEL PHILLIPS. 


Voucher No. 8, dated December 11, 1858. 


Unrrep States Patent Orrice, 
To Z. D. Guman, Dr. 


1858. 
December 10. For 700 lights 93 x 20, Balt. 1st glass, at 
LOICIs eee ees eec set cse.-sss---2s-. $105 00 
By 20 per cent. discount............ 21 00 
84 00 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Correct. 


Wasurneton, December 11, 1858. 


Received of the Commissioner of Patents eighty-four dollars, pay- 
ment in full, having signed duplicate receipts. 


Z. D. GILMAN. 


Voucher No. 9, dated December 31, 1858. 


Unitep Srares Parent Orrice, 


To Mrcouart Pumtrs, Dr. 
1858. 


December 3. For 27 days’ laborer’s work at saloon of west 
wing Patent Office building, at $1 25 per 
(EF 5 Sb ngnzose ido7095300000 SBR Ieee ee $33 75 


Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


> 
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Wasutneton, December 31, 1858. 
Received of the Commissioner of Patents thirty-three dollars and 


seventy-five cents, payment in full, having signed duplicate receipts. 
MICHAEL PHILLIPS. 


Voucher No. 1, dated January 27, 1859. 


Unriep States Parent Orrice, 
To James H. Woopratt, Dr. 
1859. 
January 27. For 12 days’ work, cutting out brick work for 
iron railing in saloon of west wing Patent 


Office building, at $2 50 per day............:000 $30 00 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurneton, January 27, 1859. 
Received of the Commissioner of Patents thirty dollars, payment in 


full, having signed duplicate receipts. 
JAMES H. WOODFALL. 


Voucher No. 2, dated February 1, 1859. 


Unrrep States Parent OFrice, 
To Micuart Puiurtes, Dr. 
1859. 
February 1. For 24 days’ work at laborers’ work in saloon 
of west wing Patent Office building, at $1 25 
PEE GED oGoncnsiacondnsdoososouansagrobarasrmbocodasBoast $30 00 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Correct. 


Wasurneton, February 1, 1859. 
Received of the Commissioner of Patents thirty dollars, payment in 
full, having signed duplicate receipts. 
MICHAEL PHILLIPS. 


Voucher No. 3, dated February 2, 1859. 


Unirep States PATENT OFFICE, 
; To H.S. Davis, Dr. 
1858. 
October 5. Tor the following materials furnished for cases 
in the west wing Patent Office building: 
To 35,018 feet lumber, at 5 cents per foot...... $1,750 90 
To taking up materials.........cscccceesseseceeeees 115 00 
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October 5. To 240 iron SUL DSO ani chac ceeds ssstsiadceveveeees $60 75 
PHO MRA ADBTCIGICHAT COM ccvcccecenewnseceecsesnessie 8 85 

To 2 sheet-iron patterns for glass Ante 2 50 

UO MIKO PTOUM ALIS ere Pacuccsvccet-secscavesscesceseses 4 50 

To 3,000 feet of lumber, dressed and grooved. 24 00 

1,966 50 

Cr. by 1,450 ft. lumber, at 5c. per foot, 72 50 

1,894 00 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, February 2, 1859. 
Received of the Commissioner of Patents eighteen hundred and 
ninety-four dollars, payment in full, having signed duplicate receipts. 
H. 8. DAVIS. 


Voucher No. 4, dated February 2, 1859. 


Tue Commissioner of Patents, To Henry 8S. Davis, Dr. 
For fitting up the large room of west wing Patent Office building, 
with eighty-eight model cases, gallery floor, and paneled ceiling, 
measuring as follows: 
536 cast-iron pilasters, fitted up, at 75 cents, $402; 
2,680 rough blocks in do., at 6 cents, $160 80. $562 80 
4,344 lin. feet of 4-4 pilasters, at 9 cents, $390 96; 536 
tops of do., fined and glued, at 12 cents, 


(8 Se op concegos abn n ON50 OOS IgE. DESCEe ce eae EEE 455 28 
536 tops in iron pilasters, at 5 cents, $26 80; 536 
molded caps and necks, at 30 cents, $160 80... 187 60 
3,844 lin. feet 10-4 open molded and rebated pilasters, at 
2a COLE tame RM Semen eranire ree (ec sS ss sasciesiens 922 56 
480 molded caps, at 50 cents, $240; 480 plain plinths 
and fitting into base, at 20 cents, $96............ 336 00 
1,925} lin. feet 8-4 rebated frieze, at 15 cents, $290 273; 
80 slip joints to do, at 25 cents, $20............05. 310 274 


33 cents, $592 90; 100 miters in do., at 66 
CON Ie eSOD sececvacl yc acco ences terae es ease siiils ieees'e 658 90 
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3,45719 lin. feet 3 x 4 dressed and beveled base, at 10 
cents, $345 78; 5,660 fect 3 x 4 rough bearers, 
at 374 cents, $198. 10............-cccscseesesscesaners 

21,9393 sup. feet 4-4 shelving, at 10 cents, $2,193 93; 
30,128% lin. feet glue joints, at 6 cents, 
$1,803" 12.2. 2.cccanestessscseeoteeeee tote eateeoeteeees 

4,300} lin. feet clamps, grooved on, at 10 cents, 
$430 03; 272 shelves fitted to pilasters, at 20 
CONESHSHAA0:S, vcnauscecccecntvevecactavavarencarenetts 

576 feet iron straps screwed on, at 3 cents, $17 28; 
1,365 feet plastering cut away, at 3 cents, 
S40 96 «oc ocnsue ee omcmate cot eid soir re tee eee tees 

5,584 feet slip., grooved, and beaded ceiling, at 8 cents, 
$446 72; 3,669% lin. feet molding to do., at 3 
cents, S110) 09... Reprod eae ete eee 

1,811% lin. feet 6-4 rebat. strips, at 8 cents, $144 93; 
2,211 feet 4-4 rebat. strips, at 4 cents, $88 44.. 

1,282 feet molded cleats, at 5 cents, $64 10; 2,823 feet 
5-4 beaded ledger, at 6 cents, $169 38............ 

114} lin. feet molded skirting, at 25 cents, $28 58; 
9814 lin, feet 1 x 1 supports, at 4 cents, $39 25, 

3,250% feet slip. grooves top in cases, at 6 cents, $195 04; 

4,272 lin. feet knuckles, at 6 cents, $256 32.... 
68 wood stays to cases, keyed into the brick wall, 
Ati SOMONE A... co ccesevesseccasscacsececrtt eon mnoesee eee 


Deduct from the above measurement prices, per agree- 
Ment; (SH pericenti....t.ence.cetsc.cccecesseeaanssmeete eee 


For 10,496 lights 9§ x 10 x 20 8-4 sash, at 


BANCO US ewcsarieesesetne se tes tee $3,568 64 

256 lights 13§ x 20 8-4 sash, at 38 
Conte. sites Voels nendacdeeees 97 28 

96 lights 153 x 20 8-4 sash, at 40 
CONES east ceweontcateencserecs 38 40 

672 lights 16 x 20 8-4 sash, at 42 
COIS Actes scence tere teseceussiecs 282 24 

4,788 feet beaded rabbit to sash, at 4 
CONUS Hi wenenetetscncemscesuscecsee 191 52 

4,272 feet curves in sash to suit 
knuckles, at 2 cents............ 85 44 


1,344 pairs of buts put on, at 25 
cents, $336; 136 hinge places 


fitted, at 10 cents, $13 60.... 349 60 
672 case locks put on, plates and 

brackets, at 30 cents........... 201 60 
368 metal buttons screwed on, at 3 

COMES nivesns testo weeeeaenne ena 11 04 


71 


$543 88 


4,001 65 


484 43 


58 23 


556 81 
233 37 
233 48 
67 83 
451 36 
20 40 


10,733 36} 
3,756 673 


6,976 69 
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Brought forward......... $4,825 76 $6,976 69 
Deduct from above, per agreement, 40 per 
ON Goeaeeeesas heer sthorenarecerscbssvekwe ase 1,930 30 
2,895 46 


For 11,720} sup. fect 3 x 6 joisting and gal- 

lery floor framed at both ends, 

gauged to a width, and 

spaced 20 inches apart, at 2? 
COnteteretcseesecestactncsces ss ete 322 32 

11,7204 sup. feet bridging 3 x 4 scant- 

ling, let in flush, at distances 

averaging 4 feet apart, at 2 
CENGSeeaearcnsceenee st Gaeveesie shales 234 40 

602 lin. feet 4x 6 front trimmed 

joists, gauged to a width and 


faced, at 12} cents............. 75 25 
11,720} sup. feet 5-4 mill flooring, laid 
and refaced, at 3 cents......... 351 603 
7,538} sup. fect 6-4 molded paneled 
ceiling, at 25 cents............. 1,884 54 
908 lin. feet facia and crown mold, 
BULDICENES nce ansesieetee lone ene 227 00 


42 quarter circles of do., at $1, 
$42; 30 joist holes, at 10 
@onitet 3. QU ssdondobocusonpeceeas 45 80 


3,140 91} 
Deduct from the above, per agreement, 
DUdHVOLMCED traecemeocialvctc <ceecsrcose sr 1,046 97 
eS «2,093 943 


11,966 093 
INTE Aa PRO Ab corn che eae ae ne 89 744 
11,876 35 


JOHN 0. HARKNESS, _ 
Sworn Measurer. 
Wasurneton Crry, January 26, 1859. 


The above bill is correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Frpruary 2, 1859. 
Received of J. Holt, Commissioner of Patents, eleven thousand eight 
hundred and seventy-six dollars and thirty-five cents, in full payment 
of the foregoing bill. 
$11,876 35. H. 8. DAVIS. 
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Voucher No. 5, dated February 5, 1859. 


Unirep States Parent Orrice, to Janes, Besee & Co., Dr. 


Wor LUGS Heet railing, ab ol LOltc..secsssseemtsesstee sere eee $1,285 90: 
3sets, ron’ stairs, At $310:........-c-s.-peeceerersoess | Ly k2bNOO 

BOEID Bis .2 ss scneaeurcests ccoeesee ea atesttosssowenaeraies 18 00 

ROIS rece ieee oe trneesek- sececosedsvececnererense fee 16 00 

2,444 90° 


For saloon west wing Patent Office building. 


Correct. EDWARD CLARK, 
Superintendent Patent Office Building. 


New Yorn, february 3, 1859. 
Received of the Commissioner of Patents twenty-four hundred and 
forty-four dollars and ninety cents, payment in full, having signed. 


duplicate checks. 
JANES, BEBEE & CO. 


Voucher No. 6, dated March 1, 1859. 


Unirep Srates Parent Orrice, 
To Micuarn Pumurs, Dr. 
1859. 
March 1. For 14 days’ work as laborer, cleaning out saloon 
of west wing Patent Office building, at $1 25... $17 50: 


Correct. EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutneton, March 1, 1859. 
Received of the Commissioner of Patents seventeen dollars and fifty 


cents, payment in full, having signed duplicate receipts. 
MICHAEL PHILLIPS. 


Voucher No. 1, dated March 14, 1859. 


Unirep States Patent Orrice, 
To Brown & Sroussa, Dr. 


1859. 
For repairing plastering around cases in saloon of 
west wing Patent Office building...................0+ $66 00 
Correct. EDWARD CLARK, 


Superintendent Patent Office Building. 


Wasnrinaton, March 14, 1859. 


Received of the Acting Commissioner of Patents sixty-six dollars, 
payment in full, having signed duplicate receipts. 


BROWN & SIOUSSA. 


ay . 
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Voucher No. 2, dated March 17, 1859. 


Unirep Starrs Patent Orrice, 
To Cuartes Unumann, Dr. 
1859. : 
March 16. For 60 days’ work at plans, details and duplicates, 
for cases in saloon of west wing Patent Office 
DULLCIN PD ROLES SMO Usttcsmns tee eet cvs n es sa $270 00 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasnineton, March 17, 1859. 
Received of the Acting Commissioner of Patents two hundred and 


seventy dollars, payment in full, having signed duplicate receipts. 
CHARLES T. UHLMANN. 


Voucher No. 3, dated March 19, 1859. 


Unrrep States Patent Orrice, 
To Joun C. Harkness, Dr. 
1859. 
For 14 per cent, measurers commission, on $11,966 09, being 
the net amount of Henry 8. Davis’ bill of carpenters’ work 
in fitting up the great room of the west wing of the Patent 
Office building, with gallery and model cases, as measured ma 
BDYANNO Hel MOU ALY EA OBL OD OS neces n coc ssceae sca toniestseces asses $179 49 


‘Correct. : 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurnaton, March 19, 1859. 
Received of the Acting Commissioner of Patents one hundred and 
sseventy-nine dollars and forty-nine cents, payment in full, having 
signed duplicate receipts. 


JOHN C. HARKNESS. 
Pay—S. T.S. 


Voucher No. 4, dated March 19, 1859. 


COMMISSIONER OF PATENTS, 
To Groner H. Varnett, Dr. 
For the following measurement of painting and glazing to model 
cases and gallery of the west wing of the Patent Office building, 
viz: 


. 
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17,6123 yards 2 coat plain painting in oil colors, at 11 
COTES 5 uis.stcae boos ch vein Voueuls dae an enSocutendaeees Glameauemneenetes $1,937 35% 
10,8904 yards 2 coat varnish color, at 14 cents............ 1,524 663 
5,908$ yards 3 coat varnish color, 21 cents..........-..2+++ 1,240 86% 
306% yards bronze green, and 1 coat on iron, 20 cents... 61 244 
11,520 lights of glazing, at 2 cents.............ssssecserssees 230 40 
4,994 53 
JOHN C. HARKNESS, 
Marcu 15, 1859. Sworn Measurer. 
Correct. - 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurneton, March 19, 1859. 


Received of the Acting Commissioner of Patents the sum of four 
thousand nine hundred and ninety-four’dollars and fifty-three cents, 
payment in full, having signed duplicate receipts. 

$4,994 53. GEO. H. VARNELL. 


Voucher No. 1, dated April 27, 1859. 


Unitep Srates Parent OFFice, 
To Grorcr H. Varnett, Dr. 
April 23, 1859. 
For the following putty, sand-paper, and time consumed on the extra 
puttying and sand-papering, &e., of the cases and ceiling in saloon 
of west wing of Patent Office building : 


AGAa davis Mati Gaice- terete coe encsacchceeres aeenessmastens serene eas tenes $93 00 
SLUSAO a Va Mavis lap tect cectacetec pens wacens tocreworeeeneess ‘.. 509 56 
213 pounds white-lead putty, at 10 cents 21 30 
24 reams flint sand-paper, at $4 ...........:escsssscessesensscensees 10 00 
Reglazing 700 lights in cases, at 6 cents........cseccsssseeesseeeee 42 00 
Hparnbing walls within’ CASS \.s...<-s1vecessess sa sccevaesssacnceesouans 75 00 

800 86 


Correct. 
EDWARD CLARK, 
Superintendent Patent Ofice Building. 


Wasurnaton, April 27, 1859. 


Received of the Acting Commissioner of Patents eight hundred 
dollars and eighty-six cents, payment in full, having signed duplicate 


receipts. 
GEO. H. VARNELL. 
Pay—S. T. 8. 
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Voucher No, 2, dated May 12, 1859. 


Unitep States Patent Orrice, 
To Hoor, Bro. & Co., Dr. 


1858. 
Noy. 12. To 240 square yards oil-cloth for saloon in west 
NYID SLU SIM ADcratroent cscs seWeaneraaenvcureeseesass: $300 00 
Correct. a 


EDWARD CLARK, 
Superintendent Patent Office Building. 


May 12, 1859. 


Received payment, 
HOOE, BRO. & CO. 


Voucher No. 1, dated June 3, 1859. 


Unitep Srates Patent OFFICE, 
To Patrick Suntttvan, Dr. 


1859. 
June 1. For 26 days’ work cleaning out the saloon of west 
wing Patent Office building, at $1 25............. $32 50 
Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, June 3, 1859. 


Received of the Commissioner of Patents thirty-two dollars and 
fifty cents, payment in full, having signed duplicate receipts. 
PATRICK SULLIVAN, 


Voucher No. 1, dated July 1, 1859. 


Unitep Srates Patent Orrice, 
To Patrick Suntivan, Dr. 


1859. 
June 30. 26 days’ work cleaning saloon of west wing Patent 
Oficesbunldine wats le2bneueenceeesieaasccses $32 50 
Correct. SES 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasutnaton, July 1, 1859. 
Received of the Commissioner of Patents thirty-two dollars and 


fifty cents, payment in full, having signed duplicate receipts. 
PATRICK SULLIVAN. 
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Voucher No. 1, dated December 17, 1859. 


Unrrep States Patent Orrice, 
To R. E. Stanton, Dr. 
1859. : 
Dec. 17. For time and expenses in coming from Baltimore 
to Washington, and examining the carpenters’ 
work in the west wing of the Patent Office...... $38 50 


Wasurneton, December 17, 1859. 
Received of the Commissioner of Patents thirty-eight dollars and 


fifty cents, payment in full, having signed duplicate receipts. 
R. E, STANTON. 


Voucher No. 2, dated December 31, 1859. 


Unrrep States Patenr Orrice, 
To Samuen Greco, Dr. 
1859. 
Dec. 31. For 27 days’ work at cleaning floor of saloon of 
west wing Patent Office building, at $1 25 per 
Cay csiucceascsngn. de shewadunesapeesier sensed sen coe tent $33 75 


Corect. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasurneton, December 31, 1859. 


Received of the Commissioner of Patents thirty-three dollars and 
seventy-five cents, payment in full, having signed duplicate receipts. 
SAMUEL GREGG. 


Voucher No. 1, dated February 1, 1860. 


Unitep Srares Parent Orrice, 
To Samurt Grea, Dr. 
1860. : 
January 31. For 25 days’ work at cleaning saloon of west wing 
of Patent Office building, at $1 25 cents per 
Oaysarense.csestnss cohstnnetaenmmorssaccesstnccennescrnans $31 25 


Correct. 
EDWARD CLARK, 


Superintendent Patent Office Building. 


78 CONTRACTS FOR SALOONS OF PATENT OFFICE. 


Wasnrneton, February 1, 1860. 

Received of the Commissioner of Patents thirty-one dollars and 
twenty-five cents, payment in full, having signed duplicate receipts. 
SAMUEL GREGG. 


Voucher No. 1, dated February 16, 1860. 


Unrrep Srares Parent Orrice, (West W1NG,) 
To A. Green, Dr. 


1860. 
January 24. 150 wood stools, at 874 cents.........cceeceeeeeeees $131 25 
50 bronzed spittoons, at $1 25................0008 62 50 
193 75 
Correct. EDWARD CLARK, 


Superintendent Patent Office Building. 


Wasurnaton, February 16, 1860. 
Received of the Commissioner of Patents one hundred and ninety- 


three dollars and seventy-five cents, payment in full, having signed 
duplicate receipts. 


A. GREEN, 


Voucher No. 2, dated March 2, 1860. 


Unirep States Patent Orrice, 


To Samuet Greaa, Dr. 
1860. 


March 1. For 24 days’ work at cleaning the saloon of the west 
: wing, glasses in cases, Patent Office building, at 
$1 25 cents per day 


Correct. 


EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineron, March 2, 1860. 


Received of the Commissioner of Patents thirty dollars, payment in 
full, having signed duplicate receipts. 


SAMUEL GREGG. 


| caceneeiiienienainh iceman a 


CONTRACTS FOR SALOONS OF PATENT OFFICE. 7 
Voucher No. 3, dated March 31, 1860. 


Unrrep Srares Patent Orrice, 
To Samuet Grece, Dr. 
1860. 
April 2. For 27 days’ work in cleaning cases in saloon of west 
wing of Patent Office building, at $1 25 cents...... $33 75. 


Correct. 
EDWARD CLARK, 
Superintendent Patent Office Building. 


Wasuineton, April 2, 1860. 
Received of the Commissioner of Patents thirty-three dollars and 


seventy-five cents, payment in full, having signed duplicate receipts. 
SAMUEL GRIGG. 


